lement—June 5, 1902. 


ENGINEERING NEWS. 


CONTENTS OF SUPPLEMENT. Mr. E. G. Bruckman has been appointed General Man ASSOCIA 
be cece aad Bie. June 12, 18, 14. Annual meeting at Atlantic City, N. J 
pEh l struction of the newly organized Union Electric Light & Secy., Edgar Marburg, Philadelphia 
ING SOCIETIES’ .. Power Co., composed of the Citizens’ Electric OF HEATING AND VENTILAT 
~ - Meetings memecnes9 Power Co. and the Imperial Electri Heat, Light & June 16. Summer meeting at Atlantic City, N. J 
NE‘ BLICATIONS eee cede Power Co. Secy., W. M. Mackay, New York. 
T Panam te marean Mr. C. E. Harrison, who for the past two years has been sag ey INSTITUTE OF ELECTRICAL ENGI 
co: ‘set Last of _ ae Pending....... .... 211. Chief Engineer for the Denver Union Water Co., of Den June 18, 19, 20, 21. Summer meeting at Great Barring- 
ver, Colo., has left for the East. Mr. Harrison will be ton, Mass. Secy., R. W. Pope, 26 Cortlandt St., New 
212 connected with the construc tion of the Pennsylv ania R. R AMERICAN FOUNDRYMEN'S ASSOCIATION. 
213 tunnel under the Hudson River, connecting New York June 17. Annual convention at Boston, Mass. Secy., 
2 MASTER CAR BUILDERS’ ASSOC N. 
“Supply Mr. J. C. Leyonmark, Mechanical Engineer of the Den June 18. Annual convention at Saratoga, N. Y. Secy., 
ge Disposal and Street Cleaning 16 ver & Rio Grande Ry., has been appointed Mechanical J. W, Taylor, Chicago oa 
and Roads. sin AG Engineer of the Chicago & Alton Ry., with headquarters RAILWAY MASTER MECHANICS’ ASSO- 
ce 217 at Bloomington, Ill., to succeed Mr. Chas. A. Linstrom, June 23. Annual convention at Saratoga, N. Y. Secy., 
Possessions and Cuba resigned to accept service with the Pressed Stee] Car Co., J. W. Taylor, Chicago. 
a Contracts and Export News...2.0202002. 318 with headquarters at Pittsburg, Pa AMERICAN. ASSOCIATION FOR THE ADVANCEMENT 
bard i; Material Prices ........-++---.-e0s. 219 Changes have been made in the personnel of the Board June 28 to July 3. Annual meeting at Pittsburg, Pa 
IN TRIAL NOTES of Water Commissioners of Schenectady, N. Y., leaving Secy., L. 0. Howard, Washington, D. C. 
Companies ay the board composed of the following: Messrs. Horace S 


PERSONAL. 


Walter Martin has been appointed City Engineer of 
Danville, Ill. 
y John Hays Hammond, Mining Expert, arrived in 
Nev York city from England on May 30. 


v- Louis E. Hawes, Civil and Hydraulic Engineer, has 
removed his offices to the Paddock Building, Boston, Mass. 


Mr. Linus W. Brown, M. Am. Soc. C. E., Engineer of 


the New Orleans Levee Board, New Orleans, La., has 
resigned, 
Capt. Spencer Crosby, Corps of Engineers, has been 


ordered to Philadelphia, Pa., to take charge of the work 
on the Delaware River improvement. 


Mr. F. S. Pearson, of New York city, has been ap- 
pointed Consulting Engineer of the Montreal Street Ry. 
Co. and the Montreal Light, Heat & Power Co., Mon- 
Que. 

Mr. A, T. Perkins has been appointed Superintendent 
of the Kansas City, St. Joseph & Council Bluffs R. R., 
with headquarters at St. Joseph, Mo., succeeding Mr. 
G. H. Hohl. 

Mr. P. A. McCarthy, C. E., heretofore Assistant Engi- 
neer of the Eastern Texas R. R., has been appointed 
Chief Engineer, with headquarters at Kennard, Houston 
county, Tex. 


Mr. W. C. Hawley, formerly Superintendent of the 
Water-Works at Atlantic City, N. J., has been appointed 
Superintendent of the Pennsylvania Water Co., of Wil- 
kinsburg, Pa. 


treal, 


Mr. Walter J. Thomas has been appointed Master Me- 
chanic of the Michigan Division of the Cleveland, Cin- 
cinnati, Chicago & St. Louis R. R., with headquarters at 
Wabash, Ind. 


Mr. William Tyson Gooch, ‘M. Am. Inst. Archs., has 
entered as a partner into the firm of Charles Henry Davis 
& Partners, Engineers and Architects, with offices at 25 
Broad St., New York. 


Mr. J. A. L. Waddell, M. Am. Soc. C. E., Consulting 
Engineer of Kansas City, Mo., will deliver the commence- 
ment address at the Rose Polytechnic Institute, 
Haute, Ind., on June 12. 


Terre 


Mr. C. M. Mendenhall, formerly Superintendent of Mo- 
tive Power of the Chicago & Alton Ry., has been ap- 
pointed Assistant to the General Manager of the Pressed 
Steel Car Co., of Pittsburg, Pa. 


Mr. Henry R. Buck, of Wethersfield, Conn., has beer 
appointed Assistant Engineer in the Street Department of 
Hartford, Conn,, succeeding Mr. Frederick L. Ford, who 
has been chosen City Engineer. 


Mr. J. W. Kendrick, Third Vice-President of the Atchi- 
son, Topeka & Santa Fe Ry., will, it is said, leave rail- 
road service to become General European Representative 
of the Westinghouse Air Brake Co. 


Mr. 8S. E. Crance, General Superintendent of the Han- 
nibal & St. Joseph R. R., has resigned. Mr. G. M. Hohl 
is appointed Superintendent of Telegraph of the Missouri 
lines, with headquarters at St. Joseph, Mo. 


Mr. Peter Patterson, Consulting Engineer of the Na- 
tional Tube Co., has severed his connection with the Mc- 
Keesport, Pa., Mills, but will be retained by the company 
at Pittsburg. 


Mr. J. N. Miller, Manager of the Houston & Texas 
Central Ry., has been appointed Manager of the Houston 
East & West Texas and Houston & Shreveport roads, with 
headquarters at Houston, Tex., succeeding the late Mr. 
F. B, Goodrich. 


Mr. W. S. Martin has been appointed Superintendent of 
Terminals of the St. Louis-Louisville lines of the South- 
ern Ry. at East St. Louis, Ill., succeeding Mr. H. Bar- 
nard, resigned. Mr. Martin was formerly General Su- 
perintendent of the Denver & Rio Grande R. R. 


Mr. C, P, Eckels, Superintendent of the Minnesota Divi- 
sion of the ‘Minneapolis, St. Paul & Sault Ste. Marie Ry., 
has been appointed General Manager of the Bismarck, 
Washburn & Great Falls Ry., with headquarters at Bis- 


marek, N. Dak., succeeding Mr. E. C, Washburn, re- 
signed, 


Van Voast, President: John McDermott, Chas. E. Luck 
hurst, Alonzo Peters and Herman Ury, Commissioners: 
George T. Ingersoll, Superintendent, and John H. Ams, 


Secretary. 
Mr. C. 
and Gens 


Spencer has been appointed Vice 


ral Manager of the Ottawa Northern 


President 
& Western 


and the Pontiac Pacifie roads, recently acquired by the 
Canadian Pacific Ry., with headquarters at Mon 
treal, Que Mr. Spencer has heretofore been General 
Superintendent of the Lake Superior Division of the 
Canadian Pacific Ry. 

Mr. W. T. Breckenridge, Chief Engineer, and Mr. J. D. 


Besler, General Superintendent, of the 
ton & Quincy R. R., injured in a collision of gravel 
trains at Alma, Wis., on May 29. In the same 
Mr. E. J. Blake, Consulting Engineer of the 
Mr. S. D. Purdy, Engineer of the 
killed, as noted below. 


Mr. B. J. Arnold, M. Am. Inst. Elec. Engrs., of Chi- 
cago, has been appointed by the Local Transportation 
Committee of the City Council of Chicago as its Engineer, 
with the special duty of investigating the present street 
railway systems and reporting upon the best means of 
providing adequate accommodation for the present and 
future traffic, together with estimates upon the construc- 
tion of new plant and of subway construction. 


OBITUARY 
Mr. W. S?: Lineoln, M. Am. Soc. C. E., Chief Engineer 
of the Wabash R. R., died recently at St. Louis, Mo. 
Mr. Charles Sherwood, Mechanical 
employ of the Great Northern R. R 
J., last week. 


Mr. Thomas F. Cadmus, Superintendent of the 
Department of Bloomfield, N. J., died 
Isolation Hospital, aged 43 years. 


Chicago, Burling 
were 

accident 
road, and 
Northern Division, were 


Engineer, in the 
, died in Newark, N. 


Sewer 
June 1 in the 


Mr. James Brown Lord, Architect, died at his home, in 
New York city, on June 1. Mr. Lord was born in 1859, 
and was graduated from Princeton University in 1879. 

Mr. William 8S. Post, manufacturer of mechanical ap- 
pliances for his inventions, among which are a refrige- 
rator car, a down-draft in furnaces and the Post combus- 
tion boiler, died May Mass., aged 69 years. 

Mr. John H. Moss, formerly a member of the 
ing firm of Thomas Ruttan & Co., died 
New York May 28. Among the 
struction works carried on by that firm 


29 in Boston, 


contract- 
at hms home in 
prominent con- 
was the tunnel 


city, on 


across Horseshoe Bend, on the Pennsylvania R. R., in 
1859; the Potomac Tunnel, in Baltimore, in 1872, and 
the Salina Tunnel, near Pittsburg, in 1881-83. Later 


Mr. Moss became a director and secretary of the Inger- 
soll Rock Drill Co. 


Mr. S. D. Purdy, Division Engineer of the Northern 
Division of the Chicago, Burlington & Quincy R. R., at 
La Crosse, Wis., was injured in a train wreck on that 
road at Alma, Wis., on May 29 and died the following 
day as the result of his injuries. Mr. Purdy was with a 
party of officials on an inspection trip when the accident 
occurred. The particulars of the accident are the same 
as given in the notice of the death of Mr. Edward J. 
Blake, in these columns, who was also killed in the 


wreck. 

Mr. Edward J. Blake, M. Am. Soc. C. E., Consulting 
Engineer of the Chicago, Burlington & Quincy R. R., 
was killed in a train wreck at Alma, Wis., May 29. He 
was on an inspection trip over a part of the line where 
improvements were being made, and stopped at Alma to 
look at a ballast unloading machine. While on the ma- 
chine a heavy gravel train ran into it and Mr. Blake was 
killed in the wreck. He wag born in Maine 44 years ago, 
and graduated from the Maine State College in 1879. Fre 
served with a number of railways at different times, be- 
came Chief Engineer of the Chicago, Burlington & Quincy 
R. R. in 1890, and Consulting Engineer for the entire 
Burlington system in 1899. He was elected a member of 
the American Society of Civil Engineers in 1889. 

- 


ENGINEERING SOCIETIES. 


COMING MEETINGS. 
AMERICAN WATER-WORKS ASSOCIATION. 
June 10. Annual convention at Chicago, Ill. 


Secy., 
Peier Milne, Bennett Bidg., New York. 


AMERICAN SECTION, INTERNATIONAL ASSOCIA 


TION FOR TESTING MATERIALS.—The headquarters | 
of the section during its fifth annual meeting, June 12, 
13 and 14, will be at the Hotel Traymore, Atlantic City, 
N. J. Over 30 papers and subjects for discussion will be 


presented.—-Secy., Edgar Marburg, 


Philadelphia. 
NATIONAL ELECTRIC LIGHT 
report of the 


University of Penn- 


sylvania, 
ASSOCIATION.--In our 
convention held at Cincinnati, May 20 to 22, 
we noted that it had been resolved to hold the meeting 
of 1004 at St. Louis, Mo, in connection with the World's 
Fair held there in that year. It is expected that an 
unparalleled exhibit will be made at this fair in the fleld 
of electricity, and the association will lend its best aid 
to the end that such an exhibit may be made thoroughly 
representative of the electrical industry of the couniry. 


to be 


The director of the Department of Electricity of the 
Louisiana Purchase Exposition is Prof. W. E. Golds- 
borough 

ST. LOUIS RAILWAY CLUB.On May 16 the club 


made an excursion to the Hannibal, Mo., 
Burlington & Quiney Ry., by 


way company 


shops of the Chi 
invitation of the rail 
A special train took the members and their 
ladies and guests to Hannibal. The company 
vided a description of the points of interest passed on 
the trip, which was much appreciated. Arrived at the 
destination, a business session of the club was held, Vice 
President A. T. Perkins presiding. The ladies were then 
received informally at the Labinnah Club, in the city of 
Hannibal, and the members of the club listened to a paper 
on ‘‘The Hannibal Shops of the Chicago, Burlington & 


cago, 


had pro* 


Quincey Ry.,"" by Mr. W. W. Lowell, Master Mechanic. 
After the paper the party inspected the shops, and later 
returned on their special to St. Louis 


ENGINEERS’ CLUB OF PHILADELPHIA.—At the 
meeting of May 17 a paper was read by Prof. O. C. S. 
Carter on ‘‘The Arid District Between the Rio Grande 
and the Pacific, Traversed by the Engineers of the Mexi- 
can Boundary Commission in 1892-94."’ The paper was a 
review of the work.of the Boundary Commission, ex- 
plaining the reason for the work, the nature of the sur- 
vey, the difficulties encountered, ete The paper was 
richly illustrated by lantern slides. After the paper the 
club discussed the subject of volcanic eruptions, with 
special reference to the recent disaster in the West In- 
dies. Prof. Carter introduced the subject and Messrs. 
Jas. Christie, W. L. Webb, L. F. Rondinella and others 
took part in the discussion. At the next meeting, June 
7, which will be the last of the season, Mr. J. G. Gray 
will read a paper on ‘‘Wireless Telegraphy,’’ with demon- 
strations.—Secy., L. F. Rondinella. 

AMERICAN FOUNDRYMEN’S ASSOCIATION.—At the 
annual meeting, to be held at Boston on June 17, 18 and 


19, the visitors will be entertained by an excellent and 
large program. As provisionally arranged to date, 


this program includes a theatre party, a visit to the 
engineering laboratory of the Massachusetts Institute of 
Technology, a visit to the plant of the Walker & Pratt 
Mfg. Co. at Watertown, a vaudeville entertainment and 
smoker, a boat trip to Nantasket Beach with a visit to 
the works of the Fore River Ship & Engine Co., and some 
special entertainments for the ladies. The businesa pro- 
gram will include a large number of committee re- 
ports, the election of officers, miscellaneous business, and 
professional papers as follows: ‘Insuring of Patterns,” 
by Frederick Conlin, So. Bethlehem, Pa.; ‘‘Proper Valua- 
tion of Pig Iron for Foundry Purposes,’’ by R. Moldenke, 
New York: ‘“‘Some Methods of Increasing Foundry Pro 
duction,’’ by D. Reid, Biddeford, Me.; ‘‘Shop Conditions,” 
by Hugh McPhee, Bridgeport, Conn.; ‘‘Foundry Costs,"’ 
by R. P. Cunningham, Holyoke, Mass.; ‘Cores and Core 
Arbors,” by E. B. Gilmour, Milwaukee, Wis.; ‘“‘Shop 
Tools and Rigs,”” by J. A. Murphy, Erie, Pa.; ‘Technical 
Education,”” by Prof. R. H. Richards, Boston, Mass.; 
“The Molding Machine,” by S. H. Stupakoff, Pittsburg. 
Pa.; “The Effect of Melting Steel with Iron in the Cu 


pola,” by H. E. Diller, Chicago, lll.; ‘The Preparation 
of Metallographic Specimens for the Foundry,’’ by Dr. 
Fay; “The Metallurgy of the Cupola,’ by H. E. Field, 
Ansonia, Conn.: ‘‘Economy,” by P. R. Ramp, Schenec- 
tady, N. Y.; ‘‘Foundry Accounting,”’ by J. G. Stewart, 


North Ormsby, England; 
Vickers, Chicago; 


“Brass Melting,” 
“Cast Iron,”’ 


by Charles 
by Percy Longmuir, Mar 
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chester, England; “‘The Application of Metallography in 
Foundry Work,” by Albert Sauveur.—Secy., Richard 
Moldenke, P. 0. Box 432, New York. 


AMERICAN INSTITUTE OF ELECTRICAL ENGI- 
NEERS.—On May 28 a special meeting of the Institute was 
held at the house of the American Society of Civil Engi- 
neers, 220 West 57th St., New York, for the discussion 
of the subject ‘Electricity in the Army and Navy.” A 
large number of papers had been prepared for this oc- 
casion; the different contributions were presented in ab- 
stract by their authors, all of them being men -tirectly 
connected with the work they wrote of. The papers were: 
‘Electricity in its Application to Submarine Mines,”’ by 
Capt. J. S. Sewell, U. 8. A.; “Wireless Telegraph, U. 8. 
Navy,’ by Lieut. A. M. Beecher, U. 8. N.; “Electricity in 
the Navy,’’ by Lieut. Harry George, U. 8. N.; ‘'The 
Military Cable System of the Philippines,’’ by Capt. E 
Russel, Signal Corps, U. 8. A.; ‘‘The Reasons for the 
Change of the Navy Standard Voltage from 80 to 125,"" by 
Lieut. W. V. N. Powelson, U. 8S. N.; ‘‘Electricity in Per- 
manent Seacoast Defense,”’ by Maj. G. W. Goethals, U. 
8. A.; “Submarine Cable Testing in the Signal Corps, 
U. 8. Army,’’ by Townsend Wolcott; ‘‘Electricity in the 
Navy,’ by Walter McFarland; ‘Electricity in the Signal 
Corps,"’ by Lt. Col. Samuel Reber; ‘‘Civilian Co-operation 
in the Development of Electrical Devices for Military Pur- 
poses,’’ by Caryl D. Haskins. 

These papers were for the most part descriptive, and 
were all of them highly interesting. The paper of Capt. 
Russel on the military cables in the Philippines was il- 
lustrated with a large number of views of work in the 
Philippines. The paper of Lieut. George, on ‘Electricity 
in the Navy,’’ was a review of the extension of the use 
of electricity on board our fighting vessels and gave a 
condensed compilation of the Navy practice and specifica- 
tions in electrical fitting, the conditions to be met by the 
various pieces of apparatus, etc., as a matter of reference. 

Some discussion took place on wireless telegraph. Mr. 
A. V. Abbott asked a number of questions in regard to 
matters such as power required, speed of transmission, 
height of mast in relation to distance of transmission, etc. 
in reply, Lieut. Beecher stated that with a coherer re- 
celver a spark of about 1% ins. was required for sig- 
nalling 40 miles, with the Fessenden receiver a spark of 
% to \%-in. sufficed for the same distance. The speed of 
transmission with the coherer deceiver was limited to 
about 12 to 15 words per minute, though a speed of 25 
words has been reached; with the Fessenden apparatus a 
speed of 25-30 words was easily obtained, and the speed 
was limited only by the skill of the operator. As to the 
relation of height of mast to distance of transmission, 
Lieut.-Col. Reber stated that the coherer was too variable, 
too sensitive to various influences to permit any general 
relation to be derived, 

General Greeley, of the U. S. Signal Corps, and Genera! 
Griffiths made short addresses, in which they advocatea 
co-operation between Army and Navy on the one hand, 
and the engineers and scientists of the country at large 
on the other. 


NEW PUBLICATIONS. 


THE MICHIGAN ENGINEER.—Containing the Proceed- 
ings of the Michigan Engineering Society for 1902. 
Published by the Society, Hodgman, Secretary, 
Climax, Mich. Board, 6 x 9 ins.; pp. 180; illustrated. 

Contents: President’s Annual Address, Wm. B. Sears; 

Electric Railways, W. J. Sherman; The Corona Water 

System, A. L. Reed; The Use of Concrete in Sewer Con- 

struction, Harry V. Gifford; Methods of Carrying on Gov- 

ernment Improvement of the Channels of the Great Lakes. 
and Some Comments on Water Levels, C. Y. Dixon; 

City Water Supplies from Reservoirs Fed by Lim- 

ited Water Sheds, George L. Wells; Backwater and 

Flowage, Robert E. Horton; Dowagiac River Im- 

provement; W. H. Goss; A Recent Arizona Excur- 

sion, A, W. Barber; Timber Cruising, D. A. Brother- 
ton; Drainage, Ventilation and Heating, A. B. Raymond; 

Use of the True Meridian in a Resurvey, E. Strong; Some 

Details in the Cost of Macadam Road-Building, F. F. 

Rogers; Water Cost and Water Waste, A. L. Holmes; 

The St. Clair Flats Survey; The ‘‘Manual of 1902,”"’ of In- 

structions to United States Surveyors, A. W. Barber; 

Recent Legal Decisions from Advance Sheets of American 

Digest; Michigan Engineering Society; List of Members. 

THE TECHNOGRAPH.—Published annually by the Asso- 
ciation of Engineering Societies of the University of 


Illinois. Vol. XVI. Champaign, Ill. Paper, 6 x 9 
ins.; pp. 142; illustrated, 50 cts. 


Contents: Acoustics of Halls of Audiences, C. H. Black- 
all; The Conflict Between Theory and Practice, A. L. 
Bowen; Gravel Roads, C, Petersen; The Relation of a 
Testing Laboratory to a Large Railway System, J. C. 
Thorpe; Placing Telephone Lines Underground, J. S. 
Huntoon; Wood Plaster, A. M. Allen; Stresses in Chain 
Links, G. A. Goodenough; Steel Trackways, R. H. Gage; 
Back-Filling Trenches, I. O. Baker; The Coals of IIli- 
nois; Their Chemical Analysis and Calorific Values, 8. 
W. Parr; Bending Moments on Beams Partially or Wholly 
Submerged, Fred. W. Honens; Broken Stone Roads Near 
Polo, Hl., L, A. Waterbury; The Engineering Buildings, 
J. M. Farrin; Laboratory of Applied Mechanics, A. N. 
Talbot; The University Water-Works, A. N. Talbot; The 
New Wood Shop, L. P. Breckenridge, The New 
Gymnasium, H. R. Temple; The New Chemistry 
Building, A. W. Palmer; The New Agricultural Building, 


H. C. Schuppel; Operating Conditions Governing Direct 
Current Machinery, Morgan Brooks; Cost of Moving 
Earth, E. C. F. Von der Lippe; A Method of Self-Im- 
provement in Free-Hand Lettering, H. B. Kirkpatrick; 
The Stresses in a Steel Water Tower, H. J. Burt; A De- 
rivation of Formulas for Stresses in the Curved Bottoms 
of Tanks, A. N. Talbot; Comparative Planning of Build- 
ings, C. F. Drury and M. J. Whitson. 


TRADE PUBLICATIONS. 


(The standard sizes for pamphlets and trade catalogues recom- 
mended by all rr principal engineering societies of the United 
States are: 3% x 6 ins., 6 x 9 ins., and 9 x 12 ins.) 


TABULATING MACHINES.—The Tabulating Machine Co., 
Washington, D. C. Blotters, protected by a celluloid 
cover bearing a calendar and an engraving of a tabu- 
lating machine. 


STEAM TRAP.—Wright Mfg. Co., 52 Woodbridge St., De- 
troit, Mich. Paper; 6 x 9 ins.; pp. 4; illustrated. 

This emergency trap has a discharge capacity varying 
with the rate of inflow. 

OIL FILTERS.—Pittsburg Gage & Supply Co., Pittsburg, 
Pa. Paper folder; illustrated. 

The trade name of the filter in question is the White 
Star. The folder describes the filter briefly and gives a 
tabular descriptive price-list. 

OIL BURNING APPARATUS.—National Oil Burner & 
Equipment Co., Carleton Building, St. Louis, Mo. 
Paper, 6% x 10 ins.; pp. 16; illustrated. 

This is a catalogue and price-list of burners, oil feed 
apparatus, etc., for use with oil fuel. 

STEAM ENGINES.—The Lane & Bodley Co., Cincinnati, 
( Paper, ¥ « 6 ins.; pp. 8; illustrated, 

This pamphlet presents illustrations of a 20th century 
engine and a Columbian engine, accompanied by direc- 
tions for setting, operation and care of such engines. 
FORGED STEEL SHOES AND DIES.—Arthur Koppel, 


New York, N. Y. Paper, 34x 6 ins.; pp. 10; illus- 
trated. 


This pamphlet presents the claims made for the forged 
steel ore-stamp shoes and dies manufactured by the firm 
named. 


WOODWORKERS’ VISES.—Wyman & Gordon, Worcester, 


Mass. Paper, 4%x7 ins. 

This is a little folder showing quick-action vises of the 
familiar form for woodworkers use, a disengaging nut 
permitting the jaws to be slid together at a certain posi- 
tion of the handle. 

PNEUMATIC TOOLS, ETC.—Helwig Mfg. Co., St. Paul, 
Minn. Paper, 6x 34 ins.; pp. 20; illustrated. 

This pamphlet briefly describes the company’s pneu- 
matic motors, drills, staybolt clipper, etc. Also hand bolt 
and rivet clippers, flue expanders and the Tweeddale water 
softening system. 

MACHINE TOOLS.—Niles-Bement-Pond Co., New York. 
Paper, 6x 3% ins.; pp. 24; illustrated. . 

This handsome booklet is intended for distribution at the 
Crystal Palace Exposition in London. It contains illus- 
trations of some selected styles of lathes, planers, mills, 
hammers, presses, etc. 

SEWER CASTINGS, ETC.—Rempis & Gallmeyer Foundry 


Co., 60 North Front St., Grand Rapids, Mich. Paper; 
3% x 6 ins.; pp. 36; illustrated. 


This is an illustrated catalogue and price-list of sewer 
manhole castings, well and coal-hole covers; also orna- 
mental cast-iron work. 

BOLLERS.—E, Keeler Co., Williamsport, Pa. 9 x 6 ins.; 
pp. 36: illustrated. 

Fixed and portable boilers of all types are brought out 
in this catalogue, and in addition some stand-pipes, tanks, 
etc., are shown. Tables of dimensions and specifica- 
tions are given for all boilers. 

MOTOR CYCLE.—Jos. H. Ferodowill & Co., 86 West 


Seventh St., St. Paul, Minn. Paper; 3% x 5% ins.; pp. 
12; illustrated, 


The ‘‘Perfect’’ motor cycle described in this pamphlet is 
driven by a gasoline engine, power being transmitted to 
the rear axle by a rawhide belt. 

PNEUMATIC TOOLS.—Chicago Pneumatic Too? Co., Chi- 
eago, lll. Paper, 9% x 12% ins.; pp. 8; illustrated. 
This pamphlet is devoted to illustrating the application 
of pneumatic hammers to stone cutting,carving and sculp- 
ture. The proper type of tool to be used for such work 

is in each case shown in connection with the views, 
VENTILATORS.—Buffalo Forge Co., Buffalo, N.Y. Paper, 
6% x 3% ins.; pp. 14; illustrated. 

A new design of ventilator is here shown. It may also 
be used as a chimney cap. The top may be made up 
of plate glass, for use in skylights. The ventilator may 
be lead-lined or.may be made of copper, for special uses. 
M. C. B. COUPLERS.—Washburn Coupler Co., Minne- 

apolis, Minn. Paper, 6 x 9 ins.; pp. 44; illustrated. 

This is a pamphlet by Mr. Edwin C. Washburn, describ- 
ing the conditions incident to 39 requirements which a 
coupler of the M. C. B. type should fulfill in order to do 
its work properly. It is illustrated by numerous cuts of 
coupler details. 

VALVES AND FITTINGS.—Crane Co., Chicago, 
Leather, 7 x 10% ins.; pp. 94; illustrated. 

These fittings are for 250 lbs. working pressure, and 
have been changed in dimensions over the styles of 
heavy fittings hitherto made by this company. Tables 
of dimensions are given for most of the valves, flanges 
and pipe fittings shown, 

ROLLER BEARINGS.—Hyatt Rolled Bearing Co., Har- 
rison, N. J, Paper, 7x 8% ins.; illustrated, 

Bulletin No. 23 reprints a report by the Committee of 


Seience and Arts of the Franklin Institute on compara- 
tive tests of Hyatt flexible roller and ordinary solid roller 


bearings. The results are summarized ; 
letin No. 24 describes the application of + Rs 
ers to loose pulley bushings; a table o 
some testimonials are included. 

BRIDGES AND STRUCTURAL WORK —7 


Bridge & Iron Co., Bellefontaine, 0. 
ins.: pp. 60; illustrated. 4 


This pamphlet is composed mainly of h 
ings of work done by the company. They 
bridges of various types, a balanced lift b: 
aublic buildings of steel-frame constructiv 
RECORDING ELECTRIC MOTORS.—Th, 

Waterbury, Conn. Paper, #4 x 12 ;; 
lustrated. 

A line of recording volt, ampere and « 
shown here and fully described. Prices a 
cases. Many styles of chart graduations a4 
suited for different ranges and capacities 
MINING MACHINES.—Herzler & Henn! Lachine 

Works, Belleville, Ill. Paper, 9 x 6 ins.; oa 
trated. 

The machines here illustrated and dese; 
tended for coal mining, and include the Torn, 
coal drill and the Halsey displacement pum 
detailed parts and useful air and pressure ta 
given. 

MECHANICAL DRAFT.—B. F. Sturtevant 

Mass. Paper; 3% x 6% ins.; pp. 11; illu i 

This is another of the series of booklets 
pany bearing on their mechanical draft ap; 
does not treat of these appliances themselve 
entirely of mechanical draft and its many ai 
applications. 

ELECTRICAL MACHINERY.—Fort Wayn: 

Works, Ind. Paper, 8 x 10% ins.; illust: 

Bulletin No. 1020 deals with multipolar, di:: 
belted generators built in sizes up to 30-K-W. 
text matter are used to make the construction « 
chines quite clear. Bulletin No. 1021 deals in 
manner with motors of the same type. 
COOLING TOWERS.—Alberger Condenser Co., 

paper, 9x 6 ins., pp, 16; illustrated. 

The Alberger cooling tower has a cooling sta:\ 
of crossed layers of cypress sticks set on edge, f. 
sort of checkerwork. The water is distributed by « lia: 
ker’s mill arrangement. The whole is enclosed in 
steel tower and supplied with natural or fan drafi 
PORTLAND CEMENT.—Michigan Alkali Co., Wyandotte 


Mich. (F. B. Holmes & Co., Hammond Buildi: g, De 
troit, Mich.). Paper; 8% x 6% ins.; pp. 52; illustrated 


This handsome publication describes the raw materia 
manufacture and physical properties of Wyandotte cem 
ent, with numerous testimonials as to its use for floors 
foundations, walks, bridge piers and other purposes 
REYNOLDS-CORLISS “ENGINES.—Allis-Chalmers Co., 

Edw. P. Allis Works, Milwaukee, Wis. Cardboard, » » 
7 ins.; pp. 181; illustrated. 


This catalogue is largely composed of views of the Allis 
works and of various installations of engines throughout 
the world. In addition, there are views, some with ac- 
companying text, of numerous kinds of engines built by 
the company. 

FUEL OIL AND APPLIANCES.—National Supply Co., 315 
Dearborn St., Chicago. Paper; 6 x 9 ins.; two pam 
phiets; pp. 16 each; illustrated. 

One of there pamphlets is a paper by C. 0. & E. E 
Billow on fuel oil, its heating value and the methods o! 
storing, controlling and burning it. The other is an i! 
lustrated catalogue of the Billow atomizers, fuel oil pump 
ing systems, storage tanks, etc. 

ELECTRIC DRILL.—The Mine & Smelter Supply Co., 


New York, Denver, Salt Lake, El Paso and Mexico. 
Paper, 6 x 9 ins.; pp. 22; illustrated. 


The Durkee Lightning Drill is here especially described 
and illustrated. This drill is driven by a small electric 
motor, and its advantages are fully set forth. Various 
form’ of motors are illustrated, and the details of the 
drill and instructions for its operation are given. 


INTERURBAN RAILWAYS.—Arnold Electric Power Sta 
tion Co., Chicago, Ill. Paper, 9x12 ins.; pp. | 
illustrated. 

This pamphlet, Bulletin No. 6 of this company, is a re 
print of a paper read before the Chicago Electrical Asso 
ciation by Mr. G. A. Damon and Mr. W. D. Ray, on ‘The 
Grand Rapids, Holland & Lake Mchigan Rapid Ry.’’ An 
abstract of this paper was given in Engineering News 0! 
March 27. 


GAS ag FOR FUEL, LIGHT AND POWER.—Ac™ 
Gas Co.. Chicago, Ill. Paper, 9x6 ins.; pp. 32 
lustrated, 

The Acme gas is produced by forcing air under pres: 
through a distillate of petroleum, the production beins 
regulated by the demand. It is used in the forge #1‘ 
blacksmith shops of the Washington navy yard for a v: 
riety of purposes. 

ELEVATING AND CONVEYING APPLIANCES.—1° 


Link-Belt Engineering Co., Nicetown, Pa. Cloth, 
9 ins.; pp. 319; illustrated. 


This substantially bound and handsomely printed ca'\- 
logue treats of modern methods applied to the elevat':« 


and conveying of materials and the transmission 
power. Upon this important subject it is practically 
text-book, illustrating by text, diagrams and plant ac 
ally in operation about all conditions of application. 
gives reasons for the form of appliances used, shows ¢ 
advantages, includes fhany tables useful in this conne 
tion, and, finally, presents full-dimensioned price-lis 
of all machines and details. 
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| MATIC TOOLS.—Philadelphia Pneumatic Tool Co., 

~piladelphia, Pa. Paper, 9% x6 ins.; pp. 31; illu.- 
se of the various pneumatic tools, hammers, riv- 

drills, ete., form a smaller feature of this catalogue 
+} do the illustrations of tools in use and results of 
work. The description of the tools are accompanied 
hy tables giving the capacity, weight, air consumption, e.c 
TRIC RADLWAYS.—Arnold Electric Power Station 
“So.. Chicago, Ill. Paper, 9x 12 ins.; pp. 11; illus- 
Ri No. 5; contains an illustrated description of 
onstruction of the Lansing, St.Johns & St. Louis Ry., 
terurban road in the central part of Michigan, which 
wen completed will be 60 miles long. The Arnold Elec- 
Power Station Co. had the contract for building the 

complete. 

\| iE ROPE.—A Leschen & Sons Rope Co., Nos. 920-922 

North First St., St. Louis. Paper; 3% x 6 ins.; pp. 
illustrated. 

rhis is a dimensioned price-list—up to July 1, 1899, of 

, manner of wire rope and cordage, with remarks upon 
‘oeip manufacture, use and care. The list also covers 

various hooks, couplings, blocks and other appliances 
ed with wire rope. Wire-rope tramways and transmis- 
on ropes are especially treated. 

rANKS AND TANK TOWERS.—U. S. Wind Engine & 

Pump Co., Batavia, Ill. Paper; 7 x 10 ins.; pp. 24; 
illustrated. 

\ number of half-tone views of elevated water tanks are 
<hown in this catalogue; also some details of tanks and 
owers, and brief descriptions of the structures illustrated. 
The foregoing is prefaced by detailed dimensions of tanks 

i tank material, capacities, weights, prices for standard 

ves of railway and storage tanks. 

*AN MOTORS.—Western Electric Co., Chicago and New 
York. Paper; 74% x 10% ins.; pp. 53; illustrated. 

This 1902 catalogue is a good example of modern trade 
publication work; the cover is a particularly handsome 
thing, a very fine half-tone apparently made from a re- 
lief design. The contents are illustrations, descriptions 
and price-lists galore of fans of all styles and sizes for 
direct and alternating current work. Various fan motor 
accessories are also shown and listed. 
LOCOMOTIVES.—Baldwin Locomotive Works, Philadel- 

phia, Pa. Paper, 9 x 6 ins.; pp. 55; illustrated. 

The completion of the 20,000th locomotive by this old 
corporation was celebrated by a dinner given at the Union 
League, at Philadelphia, on Feb. 27, 1902. This publica- 
tion presents the responses to toasts, etc., given on that 
occasion; and these include the interesting history of this 
corporation from 1831 to date. The frontispiece is a 
steel engraving of Matthias W. Baldwin, the founder. 


CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OPENING BIDS. 


Bids to be ee Eng. 
opened. Work. Place. News. 

June 5.Water-works, Ridgeway, Pa............-- May 29 

Advertised, Engineering News, “May 29. 

June 5.Curbing, South Bend, Ind........... May 29 
June 5.Grading, Yankton, May 29 
June 5.Electric plant, Navarre, ba May 22 
June 5.Bridges, Olathe, Kan. May 22 


June 5.Water pipe, castings, ete., Cincinnati, O...May 22 
Advertised, Eng. News, May 22 and 29. 

June 5.Sewer system, Guthrie ‘Okla. May 22 

June 6. Macadamizing, Eastchester, N. er 
Advertised, Eng. News, May ist to June 5. 


June 5. Bridges ive .-May 15 

June 6.Light house tender, Washington, D. C...-.May 22 

June 6.Sewers, Conneaut, O. ..............e0e0- May 22 

June 6. Macadamizing, Washington, May 20 
Advertised, Engineering News, May 29. 

June 6.Diteh, Warren, May 2v 


June 7.Steam heating system, Pa.. 
June 6.Water-werks, Cameron, Wis. ............ May 2) 
June 7.Water pipe specials, Washington, 
Advertised, Engineering News, May 8. 
June 7.Coal and ash pockets, Washington, D. C..May 8 
Advertised. Engineering News, May 8. 
June 7.Building, Vallejo, Cal. ............. occa: 3 
June 9.Post office, New Brunswick, N. J..........May 15 
June 9.Water meters (1.500), San Juan, P. R....May 22 
Advertised, Engineering te May 15 


June 9.Paving, Glens Fal May 22 
Advertised, Engineering Sty May 22. 

June 9.Sidewalk, Branford, Conn. ............... May 20 

June 9.Pile bulkhead, New May 2 


June 9.Street improvements, Cincinnati, 0. ....... 
June 9./Machine shop, Pittsburg, Pa. 
June 9.Sidewalks, Walkerville, Ont. 
June 9.Bridges, San Mateo, Cal. ............... 
June 9.Bridges, Port Angeles, 
June 9.Sewers, Norwich, N. 

June 9.Sewers, New Haven, Conn 


June 9. Lumber, New York, N. June 5 
June 9.Paving, etc., Marshalltown, Ia. ......... June 5 
June 10. Water mains, Plattsburg, "3g, VE June 5 
June 10.Water-works, Cameron, W. Va........... June 5 
June 10. Electric plant, Argyle, Minn............. June 5 
June 10.Waste can carriers, Columbus, 0. . June 5 
June 10. Repairing reservoir, Bridgeton, N. J......June 5 
June 10. Water-works, Burwell, June 5 
June 10. Sidewalk work, New York, Witbhweekanes June 5 
June 10. Sidewalk work, Buffalo, June 5 
June 10. Sewers, Dedham, June 5 
June 10.Tar sidewalks, Plattsburg, N. Y. ......... June 5 
June 10,Street work, Columbus, 0. ............-. June 5 
June 10.Road improvement, Ossining, N. Y....... une 5 
‘une 10. Heating, ventilating, etc., New York, N.Y. 5 
June 10. Barracks buildings, Fort Riley, eee May 2 
June 10.Grading (St. Ry.), Gloversville, N. Y...... May 20 
Advertised, Engineering News, May 29. 
June 10.Bridge, Aberdeen, S. Dak................. May 29 


une 10. Electric plant franchise, Norman, Okla....May 20 
June 10.Bridge. South Bend, Ind. ................May 22 


June 20. Mint, Denver, Cole. May 8 
June 11.Gravel road, Atlantic City, N. J. ....... May 22 
Advertised, Eng. News, May 22 to June 12. 

June 11.Bridge, Freeman, S, Dak. ............... May 22 
June 11.Steel bridge, Chatham, Va.. 22 
June 11.Cement sidewalks, Connersville, Ind. .-.--May.29 
June 11. Bridges, Olivet, S. Dak. .................May 29 
June 11.Coaling plant, Bremerton, Wash......... May 20 
June 11.Paving materials, Brooklyn, N. Y........June 5 
June 11. Brick paving, New Brunswick. N. J.......June 5 
June 11.Sewer system, Fort De Soto, Fla. ........ June i 
June 11.Sewer, Brooklyn, N. Y. .................-June 5 
June 11. Brick paving, New ‘Brunswick, June 5 
June 12.School, Mannington, W. Va.............. June 5 
June 12. Building, Agricultural cae a June 5 
June 12. Paving, Alexandira, Va...................May 29 
Advertised, Eng. News, May 20 and June 5. 

June 12. Paving, etc., Geneva, N. Y. ..............May 29 
Advertised, Engineering News, May 29. 

June 12.High-level sewer, Boston, Mass.......... May 29 
Advertised, Engineering News, May 29. 

June 12. Paving, Gincinnatl, ©. May 22 
June 13.Dredging, Willetts Point, N. Y........... 5 
Advertised, Eng. News, May 15 to June 19. 

June 13.Road work, Glens Falls, N. Y. -May 29 
Advertised, Eng. News, May 2 9 and June 5. 

June 13.Bridge repairs, Rome, N. Y. ............ June 5 
June 13.Aqueduct work (Sec. 1), Boston, Mass....June 5 

Advertised, Eng. News, od 20 and June 5. 
June 14.Water mains, castings, etc., Norfolk, O..June 5 
June 14.Elevator, Omaha, Neb. .............0+-ed June 5 
June 14. Bridge work, Scranton, Pa 
June 14.College building, Ann Arbor, “Mich. June 5 
June 14.Sewer work. Washington, D. May 2 
Advertised, Engineering News, May 29. 
June 14.Masonry dam, Keene, May 29 
Advertised, Engineering News, May 29. 

June 14.Diteh, Des Molnes, Ie. May 22 
June 14.Tubular boilers, Elmira, N. Y May 22 
Advertised, Eng. News, Magy 22 to June 12. 

June 14.Concrete sidewalks, etc., Aisla Craig, Ont. May 22 
June 15.Coal mine opening, Wheeling, W. Va....June 5 
Advertised, Engineering News, June 5. 

June 15. Building, Oskaloosa, Ia. June 5 
June 16.Sewers, electric pit, etc., Edmonton, Alta.June 5 
June 16.Curbing, etc., & une 5 
June 16. Water-works, etc., Edmonton, Can. ...... June 5 
June 16. Building, Washington, May 15 
June 16.Heating plant (el. It. & p.), Racine, Wis...May 15 
Advertised, Eng. News, May 15 to 29. 

June 16.Lift bridge, Sydney, N. S. W. ........... May 22 
June 16. Water-works bonds, Biloxi, Miss May 22 

Advertised, Eng. News, May 22 to June .. 
June 16.Paving, Mt. Vernon, O. 
June 16,.Jail, Harrisburg, Ark. Q 
June 16.School, Allentown, Pa. ay 
June 16.School, Jerusalem, O. ay < 
June 16.Bridge repairs, Zanesville, O. ............ May 20 
June 16.Are lighting. Peoria, Til. May 29 
June 17.Water-works, Dyersburg, Tenn........... May 15 
June 17.Electric plant, Dyersburg, Tenn.......... May 15 
June 17.Sewers, Rockwell City, 
June 17.Wagon wheels, New York, 
June 17.Grading, etc., Fort Md.. June 5 
Advertised, Eng. News, June 5 and 12. 
June 17.Bridges, Newport, Ind. mee June 5 
June 17.Sewer, Roslyn, Wash. .........c.ecsceees June 5 
June 17.Sewers, Wolfville, N. S. ..........eeeeee June 5 
June 18.Bridge, Pembroke, Ont. .............055. June 6 
June 18. Buildings (2), Springfield, O. ............ June 5 
June 18.Macadam paving, New Brunswick, N. J...June 5 
June 18.Post office, Wilkesbarre, Pa. ........... May 15 
Advertised, Eng. News, May 15 and 22. 
June 18.City Hall, Newark, N. May 22 
June 19.Filling dredging, etec., Baltimore, Md....June 5 
Advertised, Eng. News, June 5 and 12. 

June 19.Sewers, Cleveland, O. ..........cceeeeeee June 5 
June 20.Sewer, Washington, D. C................ May 20 
Advertised, Engineering News, May 29. 

June 23.Court house, Elizabeth, May 29 
Adveriised, Eng. News, May 29 to June 19. 

June 23.School, Cleveland, 0. ........csccccccess May 29 
June 23.Canal work, Chicago, June 5 

Advertised. Eng. News, June 5 to 26. 
June 23.Court house, Elizabeth, N. J. ........... June 5 
June 23.School, South Brooklyn, N. Y. .......... June 5 
June 23. Buildings, Denver, Colo. ............... June 5 
June 24. Building, Cincinnati, O. ................. May 15 
Advertised, Eng. News, May 15 to 29. 
June 25.Grading, draining, etc., Cleveland, O...... June 5 
June 26.Wall telephones, Washington, D. C.......June 5 
co. ©... June 5 
June 26.Dry-dock, Portland, Ore. ................May 20 
Advertised, Eng. News, May 20 and June 5. 
June 26.Dredging. Boston, Mass.............++... May 29 
Advertised, Eng. News, May 29 and June 5. 

June 30.Cement, Catlettsburg, Ky. ............... June 3 
Advertised, Eng. News, June 5 to July 3. 
July 1.Electrie plant franchise, Serre Tex..June 5 
July 1.Levee work, New Orleans, La............ ne 5 
Advertised, Eng. News, Reg 5 to July 3. 

July 1.Power plant, Los Angeles, Cal............) ar. 20 
July 2.€ourt house, etc., Tampa, Fla, ............ June 5 
July 5. Dredging. Mare is June 5 
July 10.Post Office, New Iberia, La............... May 2 

Advertised, Eng. News. May 29 and June 5. 

July 12.Coal handling plant, Bremerton, Wash....June 5 
July 16.Water-works. Pierce, Neb. .............. May 22 
Advertised, Eng. News, May 22 and 29. 

July 20.Harbor work, Pernambuco, Brazil. ....... May 22 
Aug. 12.Sewers, New Orleans, La................ June 5 
Advertised, Eng. News, June 5 to Aug. 14. 

Aug. 13.Pumps, boilers, etc., New Orleans, La....June 5 
Advertised, Eng. News, June 5 to Aug . 

Sept. 1.Bridge plans, St. Petersburg, Fn . Sept. 19 
Advertised, Eng. News, Sept. 19 to Oct. 3. 

No date. Harbor work, Port Adelaide, S. Australia.Apr. 24 
No date. Railway work (K.,L.& J.), Memphis, Tenn.May 15 
Advertised, Eng. News, Muay 15 and 22. 

” .Building, Birmingham, Ala. ............ May 22 
No date. Excavating, Beaumont, Tex. ............ May 20 
RAILWAYS. 


BLUE CREEK & BELVA.—This company has filed 
articles of incorporation in West Virginia with a capital 
stock of $10,000, to build a railway from the mouth of 
Blue Creek in Kanawha county to Belva. Geo. R. Wood- 


ward, Penfie:d. Pa: 


Preston Crowell, Fairmont, W. Va., 


and A. B. Lewis, Charleston, W. Va., are interested. 
CALIFORNIA MIDLAND.—Wm. H. H. Hart, Pres.. 


Parratt 


Bldg., San Francisco, Cal., writes us that pre- 


liminary surveys have been made and the construction 
capital has been secured for this road, but no date has 
as yet been fixed for awarding contracts. The road will 
be 327 miles long. 


BALTIMORE & OHIO.—It is reported that this company 
will run about 3,000 miles of precise levels over its line, 
and will need the services of an experienced man to 
take charge of the work. E. Lewis, Asst. Engr., Balti- 
more, Md., has been ‘detailed to organize the party. 


CANADA.—The following information regarding the in 
crease of railway mileage in Canada is taken from the 
Boston “Transcript’’ of May 29: ‘‘In New Brunswick 
charters were applied for to build the Fredericton & 
Western and Moncton & Eastern railways These are 
popularly supposed to be a portion of the Webb-Meyer 
schemes for a line through Cape Breton, striking New 
Brunswick at the head waters of St. Croix River, then 
through New Brunswick to Fredericton and Moncton anj 
on to Nova Scotia, where it will be joined by the Cape 
Breton and Nova Scotia lines of the system. A move- 
ment is also on foot to have the government of that 
province guarantee the bonds of the Canada Eastern 
Ry. to the extent of $1,000,000. The Grand Trunk Ry. 
is having double tracks laid along its entire system 
where they do not already exist. Eight construction 
gaugs are ncw at the work between Pickering and Bow- 
manville. The contractors for the double track between 
Jordan and Niagara Falls expect to have the work fin- 
ished in September. This will give the Grand Trunk a 
continuous double track from Montreal to Niagara Falls 
The Canadian Pacific Ry. has 14 extensions on hand. The 
West Selkirk extension to Winnipeg Beach will be finished 
at the end of May, and will reach a new watering place 
The Yorkton extension, from the present terminus of th: 
Manitoba & Northwestern Ry., will be 33 miles long. The 
Forrest extension, 42 miles long, will open up an agri 
cultural tract, as will also a 20-mile extension from 
Wellwood to Brookdale, all in Manitoba. The Waskada 
extension, almost finished, will tap an agricultural region 
for 20 miles of its line. The Snow Flake extension will 
run from the end of the track at that place to Moberly, 
10 miles. The Pleasant Hills line will open up a new 
ranching country for 100 miles. An extension of 70 miles 
has been commenced on the Souris Branch from Lauder 
to Glenboro, while another extension from Lauder to the 
western boundary of Manitoba, a distance of 34 miles, 
is now being graded. From Osborne to a point 36 miles 
southwest on the Pembina line the road is partly graded 
the last three tap agricultural districts. Other C. P. R 
R. extensions are, in British Columbia, the Arrowhead 
& Kootenay Ry., from Lardo, on Kootenay Lake, to 
Girard, on Trout Lake, 35 miles; and the Field cut-off, 
from Field to Ottertail, seven miles. to avoid heavy 
grades. On the Toronto & Smith's Falls section of the 
main line improvements in grading will also be made and 

1,000,000 will be spent on this work. British Columbia 
will also see great activity in railway building this year 
Messrs. Mackenzie & Mann, contractors for the Canadian 
Northern, have begun at both ends of the line, at Yellow 
Horse Pass and at Bute Inlet, on the Pacific, and they 
hope to reach the Saskatchewan this year. About 1,300 
miles of the road have been completed, and there nd@w 
remain about 800 in British Columbia and the same 
length in Quebec Province to complete the line. The 
route from Port Arthur to Quebec has not been entirely 
laid out by the surveyors yet, but the general purposs 
is to have the course run northeasterly for a distance 
then southeasterly for Quebec, with branches to Ottawa 
and Montreal. With regard to the British Columbia end 
of the line, J, N. Greenshields, solicitor for the company, 
is still at Vancouver, negotiating for the subsidy from 
the provincial government. The road will tap 16,000,000 
acres in the New Ontario section alone, between Lake 
Superior and Hudson's Bay. The latest advices from 
British Columbia state that the government has revised 
its railway policy and will not give any land subsidies, 
but cash subsidies of from $4,000 to $5,000 a mile. The 
Canadian Northern is subsidized to the extent of $5,000 
a mile. The people of Manitoba and British Columbia, 
with the roads already mentioned and the Temiscamingue 
& Northern Ontario Ry., will have connection not only 
with the Pacific Coast and Hudson’s Bay, but three out- 
lets to the United States, by the Vancouver, Victoria & 
Eastern, at Penticon, B. C.; by the Soo road at Portal, 
and by the Canadian Northern and Northern Pacific at 
Portal. It is also stated that the Great Northern Ry. 
will extend its line right into Vancouver in the near 
future.’” 

CANADIAN NORTHERN.—This company’s surveyors 
are laying out another extension 30 miles lang, running 
east from Edmonton. Alta. and contracts are to be let 
as soon as this work is finished. D. B. Hanna is Gen. 
Supt., Winnipeg, Man. 

CAPE FEAR & NORTHERN.—This line is to be ex 
tended to near Lillington, N. C. For the present the road 
will not be carried across the Cape Fear River. G. E 
Lemmon is Supt. and Ch. Engr., Apex, N. C 

CHARLESTON, PARKERSBURG & WESTON.—A 
charter has been issued to this company in West Vir 
ginia. It is proposed to build a railway from Charleston 
to Parkersburg. The capital stock is $100,000. E. B. 
Neal, Harrison B. Smith and R. S. Spilman, Charleston, 

. Va., are incorporators. 

CHARLOTTE, FARMVILLE & JAMES RIVER VAL- 
LEY.—At the last session of the Virginia legislature 
a charter was granted to this company, which proposed 
to build a line through the points mentioned above. It is 
said that his company is entirely indenendent of any 
other corporation, and that the promoters propose to 
begin work as speedily as possible. Kenna L. Crawley 
is Pres., Cumberland; Evans Williams, of Richmond, 
Vice-Pres., and Geo. W. Miles, Second Vice-Pres, 


CHESAPEAKE & OHIO.—The contract for the exten- 
sion of the Big Sandy Division has been awarded to 
Langhorn & Langhorn, Richmond, Va. The distance from 
White House to the Breaks is 75 miles. The company 
is securing rights of way beyond the Breaks In Virginia 

CINCINNATI, HAMILTON & DAYTON.—This road is 
now spending about $75,000 on bridge renewals and 
nearly $100,000 on new buildings, tracks, etc. New ter- 
minals are to be established at Toledo, and a McMyler 
machine for dumping coal cars is now being erected. A 
general reduction of grades between Dayton and Toledo 
is proposed, reducing all grades to a maximum of 19 
ft. per mile. C. A. Wilson is Ch. Engr., Cincinnat!, O. 


CINCINNATI & INDIANA WESTERN.—The stock- 
holders have approved of the increase of the capital stock 
from $500,000 to $900,000. The contracts for the grading, 
trestles, etc., have already been let, and work was to 
have been started this week. 

ELLISVILLE & LAUREL.—J. H. Moores, Pres., Ellis- 
ville, Miss., writes that surveys for the line between 
Ellisville and Laurel, a distance of eight miles, have 
been completed and the capital for the grading and ties 
has been secured. The iron and track laying has not 
been arranged at this time. J. P. Foster is Ch. Engr. 


GULF & INTERSTATE.—Mr. O'Donnell. Galveston, 


Tex., receiver of this road, will ask permission of the 
court to rebuild four miles of the road which was de- 
stroyed by the Galveston storm in September, 1900. 
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KENTUCKY NORTHERN.—Articles of incorporation 
have been filed by this company in Kentucky, with a 
capital stock of $10,000, to build a road from a point on 
the Louisville & Atlantic R. R., near the Millers Creek 
crossing of the Kentucky River, in Estill county, to a 
point on the Lexington & Eastern Ry. The road will run 
through Estill and Lee counties, a distance of 15 miles, 
and will develop the property of the Kentucky Land & 
Immigration Co., composed of Michigan capitalists. T. 
D. Buhle and Cameron Currie, Detroit, Mich.; Hugh 
Riddell, Irvine; Robert Wallace, Versailles, are incor- 
poators. 


KENTUCKY & TENNESSEE.—This company filed in- 
corporation papers in Kentucky on May 22 for the pur- 
pose of building and operating a line from Stearns, Whit- 
ley county, for a distance of 18 miles, terminating at the 
Kentucky-Tennessee state lines. It is reported that work 
will start at once. Justus S. Stearns, Wm. T. Culver, 
Ludington, Mich.; Edward E. Barthell, Nashville, Tenn., 
and John Palmer, Lac du Flambeau, Wis., are incor- 
porators. 


MJSSOURI, KANSAS & OKLAHOMA.—Frank C, Faust, 
Div. Engr., Mitchell, Okla. Ter., in charge of the loca- 
tion and construction of this line from the north line of 
Lincoln county, in Oklahoma, south to Guthrie and 
Oklahoma City, some 65 miles, under date of May 17, 
writes us that work will commence in about 20 days, and 
as soon as work starts he will have his headquarters at 
Oklahoma City. The location will require 20 days in 
completion, the country being very heavy. The maximum 
curvature will be 3° and the gradient 1%. This road is 
being built in the interest of the Missouri, Kansas & 
Texas Ry. The Griggsby-Kinsey Construction Co, of 
Texas has been awarded the contract for the entire work 
of constructing the line. F. N. Finney is Pres., St. Louis, 
Mo., and L. P. Yale, Coffeyville, Kan., Ch. Engr. 

MOBILE, JACKSON & KANSAS CITY.—The contract 
for the construction of the extension of this line from 
Laurel, Miss., to Newton, 100 miles, has been let to 
Chas. D. Smith & Co., Birmingham, Ala. Work on the 
extension will commence at once. 

MUSKEGON, HART & MANISTEE.—This road will be 
organized, with a capital stock of $640,000, for the pur- 
pose of building a railway 80 miles long from Montague 
via Stony Lake to Hart, Mich., according to reports. 


NEW YORK CENTRAL & HUDSON RIVER.—The im- 
provements planned by this company at West Albany, 
N, Y., are estimated to cost over $2,000,000, and the time 
occupied in completing the work will be two years. The 
yards at Watervliet Ave. are to.be extended a mile and a 
half, and nine additional tracks will be laid. This, with 
various other improvements, some of which are now 
under way, will constitute the work. 


NORFOLK & WESTERN.—A contract has been let to 
W. S. Mathews for the belt line between the Norfolk & 
Western and the North River Branch of the Chesapeake 
& Ohio roads at Balcony, Va., the head of the mountain 
through Glasgow. The work includes a fill of 3,000 yds. 

QUEENE ANNE’S.—Wm. H. Bosley, Pres., Baltimore, 
Md., is reported to have said that preliminary examina- 
tions of the country had been made for the extension of 
the company’s line to Cape Charles, Va. The final sur- 
veys and locations will not be made until after the 
harvesting of crops through the territory to be traversed. 

ST. LOUIS & NEWPORT NEWS.—Articles of incor- 
poration have been filed by this company in Illinois, with 
a capital of $50,000, te build a road through the counties 
of Madison, St. Clair, Randolph, Monroe, Washington, 
Perry, Franklin, Salina, Pope and Mardin, Ill., to New- 
port News, Va. John H. Brinkerhopf, Springfield; Clar- 
ence D. Warner, St. Louis, Mo., and St. Clair Nite, Chi- 
cago, are incorporators. 

SOUTHERN PACIFIC.—The company is said to have 
let contracts for the construction along its lines of eight 
oil tanks with a capacity of 20,000 to 55,000 barrels each 
in connection with its conversion of locomotives from coal 
to oil-burning machines. At the West Oakland (Cal.) 
yards two new tanks with a capacity of 110,000 barrels 
of oil are now being set up. The new tanks will be dis- 
tributed as follows: two at San Francisco, each of 55,000 
barrels capacity; one at Tracy, 55,000 barrels; one at Port 
Costa, 55,000 barrels; one at Alameda Point, 55,000 bar- 
rels; one at South Vallejo, 30,000 barrels; one at Roseville 
Junction, 20,000 barrels, and one at Sacramento, 30,000 
barrels. The company will also distribute smaller tanks 
along the road. 

TENNESSBE CENTRAL.—A contract has been awarded 
to W. J. Oliver & Co., of Langley, S. C., for building 
the line between Nashville, Tenn., and Clarksville. - The 
cost of the work will be about $1,000,000. 

TULSA NORTHERN.—Hugh J. Collins, Tulsa, Ind. 
Ter., informs us that a charter has been secured for a 
line from Owasso to Tulsa, but there is small probability 
of the company doing anything further, for the present 
at least. 

WESTERN ILLINOIS.—The first 10 miles of this road 
north of Dahinda touches valuable clay deposits and the 
plant of the Etherly Coal Co. at Etherly, Il., which con- 
trols the management of the road. Five miles of the 
grade is already constructed south of Etherly. The re- 
maining 50 miles from Btherly to the Illinois River is 
staked and the grade is practically contracted for. W. C. 
Calkins, Sr., Galesburg, Ill., is Pres. 

WICHITA VALLEY RY.—Extensions are contemplated 
by this road in Texas, one to be built south from Seymour 
to Stamford and the other north from Wichita Falls to a 
connection with the St. Louis & San Francisco system in 
Oklahoma. Morgan Jones., Pres., recently conferred with 
the railroad commission regarding the proposed new line 

WYOMING CENTRAL.—The directors of this company 
have ordered a survey run from the Kuykendall Ranch 
up the Encampment River to Encampment, Wyo. An- 
other survey will also be run from the Bullock Ranch 
to the mouth of Cedar Creek. It is expected that the 
construction of these lines will be commenced during the 
summer. 


STREET AND ELECTRIC RAILWAYS. 


CONCORD, N. H.—Articles of incorporation have been 
filed by the Manchester & Derry St. Ry., with a capital 
stock of $50,000. The length of the road will be nine 
miles, from Lake Massabesei, Manchester, to the London- 
derry town line. Wallace D. Lovell is interested. 

GREENFIELD, MASS.—The Conway St. Ry. Co. has 
petitioned the selectmen for an extension to this town. 
J. B. Packard, A. P. Delabarre and Emory Brown are 
directors. 

MILFORD, MASS.—Herman I. Hahn and Bugene F. 
de Normandie, Boston, have petitioned the selectmen for 
permission to construct and operate a street electric rail- 
way from Milford through Upton and Grafton. 

ALBANY, N. Y¥.—The Rockland County Traction Co. has 
been incorporated, with a capital stock of $300,000, to 
build a street surface electric road 30 miles in length in 


the villages of Upper Nyack, Nyack and South Nyack and 
the towns of Orangetown and Clarkstown to Rockland 
Falls. C. W. Reeve, Brooklyn; G. B. Helmle, Nyack, and 
Fred. Stillwell, Hackensack, N. J., are directors. 

ALBION, N. Y.—The railway commission has granted 
the Genesee & Orleans Ry. Co. permission to cross the 
West Shore R. R. tracks at Elba. A part of the road will 
be built this season. Chas. E. Hart is Pres. 


NEW ROCHELLE, N. Y.—The council has granted a 
franchise to the New York & Port Chester R. R., which 
proposes to build a 4-track electric road from h 8t., 
New York, to the state line. 


SYRACUSE, N. Y.—E. G. Connette, Vice-Pres. and Gen. 
Mer. Syracuse Rapid Transit Co., states that surveys 
have been made and the capital secured for the con- 
struction of the line from Liverpool to Long Branch, three 
miles. The company will do its own construction. 


SYRACUSE, N. Y.—Louis L. Waters has applied to the 
council for a franchise for a street railway system to con- 
nect with the Syracuse & Suburban Ry. 


JERSEY CITY, N. J.—The contract for the new power 
house for the North Jersey St. Ry. has been let to the 
B. L. & J. F. Shanley Co. 

HARRISBURG, PA.—Charters have been issued by the 
state department to the Warren & Jamestown Electric St. 
Ry., to build a line from Warren to Ackley, 12 miles; 
capital stock, $100,000. D. H. Siggins is Pres., Warren; 
to the West Brownsville Junction & California St. Ry., 
with a capital stock of $24,000, to build a line four miles 
long. W. W. Winans, Pres., Brownsville. 


LANCASTER, PA.—Wm. B. Given, Pres. Conestoga 
Traction Co., has announced that contracts have been 
awarded for a line from Ephrata to Adamstown, where 
connection will be made with a Reading line. 


PITTSBURG, PA.—The Pittsburg, McKeesport & Con- 
nelisville St: Ry. has awarded contracts to the Westing- 
house Electric & Mfg. Co. and the Westinghouse Ma- 
chine Co. for equipment which will double the power plant 
of the system. The expenditure for power facilities will 
be about $1,000,000. The orders placed were for three 
1,500-HP. turbines and three 1,000-K-W. generators. 

PITTSBURG, PA.—Chas. Dunbar, Pres. Kittanning & 
Cowanshannock Valley St. Ry., 710 Aeratt Bldg., writes 
that everything is in readiness to let the contract for 
the construction of the company’s 12% miles or road. Con- 
tractors are wanted who are willing to do the construc- 
tion work, taking in payment 20% cash and 80% in the 
first mortgage 5% gold bonds. Mr. Dunbar states that the 
line will not meet with any competition and will run 
through a prosperous country, with plenty of freight 
transportation to handle. It wili run over a private right 
of way for almost the entire distance. 


NEWPORT, KY.—A. S. Berry, Pres. Newport & Alex- 
andria Electric Traction Co., Newport, writes us that the 
surveys for the company’s line are nearly completed and 
a large part of the right of way has been secured. No 
contracts have yet been made. The line will run from 
Dayton to Bellevue, Ft. Thomas, Cold Springs and Alex- 
andria, a distance of 14 miles. J. J. Weaver is Ch. Engr., 
Ludlow. (A similar item to this was noted in our last 
issue under Newport, N. Y., whereas it should have been 
Newport, Ky.) 

PADUCAH, KY.—The Paducah City Ry. has filed arti- 
cles of incorporation with a capital stock of $300,000. 
The new company will absorb the Paducah St. Ry. & 
Light Co., and will issue $1,000,000 in bonds for im- 
provements to the property. 

CINCINNATI, 0.—Articles of incorporation have been 
filed by the Cincinnati, Dayton & Toledo Traction Co. 
with a capital stock of $5,000,000. This is a consolida- 
tion of the Southern Ohio Traction Co., an electric line 
running from Cincinnati to Dayton and Germantown and. 
also owner of the street railway lines in Hamilton and the 
Cincinnati Northwest Ry. operating a line from Cincin- 
nati to Mt. Healthy. Will Christy, Akron; J. O. Wilson, 
Cleveland; F. J. J. Sloat Hamilton are directors. 

HAMILTON, O.—The Cincinnati, Hamilton & Indiana 
Traction Co. has been incorporated with a capital stock 
of $10,000, to construct an electric railway from Hamil- 
ton to College Corner via Oxford. C. Hooven and 
others, Youngstown, are interested. 

SPRINGFIELD, 0.—Wm. A. Fry, Asst. Secy. Spring- 
field & Washington Traction Co., Gotwald Bldg., writes 
that surveys are about completed and 90% of a 30-ft. 
private right of way has been secured for the company’s 
line, which will have a length of 40 miles. M. D. Riddell 
is Ch. Engr., Gatwald Bldg. 

MUNCIE, IND.—The interurban line from Muncie to 
Hartford and Fort Wayne is now under construction. E. 
P. Roberts & Co., Cleveland, O., are the engineers, with 
the Osborn Engineering Co., of Cleveland, as consulting 
engineers for bridge work. The Indiana Bridge Co., 
Muncie, Ind., has the contract for all bridge work. 


PORTLAND, IND.—W. H. Puls, Vice-Pres. Eastern In- 
diana Traction Co., has announced thaht work will be 
commenced on the interurban line, between Portland and 
Richmond, in less than 60 days. 

RICHMOND, IND.—The Richmond & Northwestern 
Traction Co. has been organized, and articles of incorpora- 
tion has been filed with a capital stock of $50,000. The 
company will build a road from this place to Anderson by 
way of Hagerstown and Middletown. G. M. Hodges, Day- 
ton, O., is Pres. 

CHICAGO, ILL.—R. H. Baldwin, 756 Rookery, Chicago, 
writes that the Aurora, De Kalb & Rockford Traction 
Co. is now being financed. The franchise in all the towns 
have been secured, and a location survey has been made. 
The road will run over a private right of way from 
Aurora to De Kalb, Kirkland and Rockford, with a branch 
to Hinkley, having a 144% max. grade and 6° max. curva- 
ture. The length will be about 57% miles. Electricity 
will be used as motive power. W. D. Boll is Ch. Engr. 

DE KALB, ILL.—The De Kalb, Sycamore Electric Co. 
wants two interurban combination freight and passenger 
coaches about 38 ft. long, with two 50-HP. moteurs and 
two controllers. 

MILWAUKEE, WIS.—The Central Wisconsin Traction 
Co., of Milwaukee, has been incorporated with a capital 
stock of $400,000 for the purpose of constructing and 
operating street and electric railways. Talmadge Hamil- 
ton, Stuart H. Markham and Howard E. Mitchell are in- 
corporators. 

AUSTIN, TEX.—The Austin Rapid Transit Co. has been 
reorganized and will build extensions aggregating three 
miles and spend $19,000 for new equipment. Ira H. 
Evans is Pres., Austin. 

RENTON, WASH.—The council has decided to grant the 
Seattle & Renton Electric Ry. Co. a 35-year franchise to 
operate a street car line in this place. 

LOS ANGELES, CAL.—Bids are asked until June 23 for 
the electric railway franchise asked for by Campbell 
Johnston. 


23. 
TUCSON, ARIZ.—Chas. F. Hoff, Secy. Tuc 2 
writes that a $20,000 bond issue is being prep fox 
tending the company’s system. The work m Bg 
pleted by October, after which time the pro — 
power will be supplanted by some modern pow oe 
TORONTO, ONT.—Agreements and by-laws ees 
made by 47 different municipalities for the pr ele” 
tric railway between Cornwall and Toronto, - ote 
by the Ontario Electric Co. As soon as the: 
have been received and the engineers finish the | mae 
the route, bids will be asked for construction. tay 
pany is capitalized at $5,000,000, and will have ee 
sell electric power and to light all cities, town eae 


may require the same. The permanent organi, 
soon be effected. R. J. Carson, Kingston, Ont 
ested in the enterprise. 


LIGHT, HEAT AND POWER 


OAKLAND, ME.—We are informed that ; 
specifications are now ready for the wheel p! 
power plant to be built by the Dunn Edge T. 
the Messalonshee Electric Co. Snow & H 
Engrs., 85 Water St., Boston, Mass. 


LEOMINSTER, MASS.—The Leominster Elect; 
& Power Co. is reported as making efforts to 
five-year contract for lighting the city, which, if 
the company intends to take steps to extend its 
a cost of $6,000. 

PITTSFIELD, MASS.—The council has made a trac 
with the Pittsfield Electric Co. to light this city five 
years from June 1. 

‘DRYDEN, N. Y.—The committee consisting of 
Fulkerson, R, F. Chappuis and Geo. E. Good has 
oe the construction of a municipa! trie 
plant. 


GROTON, N. Y.—This city has voted for all-nig): 
tric light service. 


HOMER, N. Y.—C. D. Newton, Pres. Village, wr 
that no steps have been taken towards building 
tric plant. 

MASSENA, N. Y.—The power plant and proper 
St. Lawrence Power Co., located at Massena, wil! 
at auction by Jas. De P. Lynch, of Utica, N. Y., J 

MOUNT MORRIS, N. Y.—Work has been begun re- 
building the power dam at Le Roy for Wm. A. Poland. 
of New York, and M. J. Kennedy, of Brooklyn, N. y 


OSWEGO, N. Y.—The state board of public works A\- 
bany, N. Y., has let the contract for raising the dam for 
securing an increased amount of power to the Walter 
Bradley Contracting Co. 

ROCHESTER, N. Y.—The board of contract has asked 
for new bids for city electric lighting. 


SYRACUSE, N. Y.—It is stated that the N. Y. C. & H. 
R. R. R. gas plant near the West Shore Station is being 
enlarged and $35,000 will be spent upon it. There will 
be a new tank, a new building and new machinery. The 
tank will be 45 ft. in diameter, and will have a capacity 
of 20,000 cu. ft. The plant supplies gas for the Mohawk, 
Western, Rome, Watertown & Ogdensburg and Fal! Brook 
divisions. 

SYRACUSE, N. Y.—The Municipal Heating Co., which 
owns the plant of the Old Syracuse Heat & Power ©o., is 
considering the proposed contracts for the extension of the 
system. Messrs. Brooks, Stevens, Winton and Jones, al! 
of Scranton, Pa., principal owners of the plant, propose 
to spend $150,000 in doubling the mileage of the mains 
and in building a new boiler house, Contracts for a 
number of the mains have been let. The boiler hous 
contract will be let later. 


VALATIE, N. Y.—It is stated that Boston capitalists 
propose to erect a dam 50 ft. high across Kinderhook 
Creek, another near the S. C. Haner Paper Mill, a: 
Chatham Center, and a third near the Peaslee Paper Mil! 
at Malden Bridge. These dams will be about three t les 
apart, and will back water onto about 1,000 acres of 
land, which will be acquired by mutual consent or by 
condemnation proceedings, which the Columbia Electri« 
Power Co.’s charter, under which they are working, per 
mits them to do. From the dam at Valatie the water is 
to be diverted from its natural course and conveyed 
through a canal 60 ft. wide and 18 ft. deep to a point ") 
ft. above the present creek bed, at a point half a mil: 
from the dam. Here it is to descend through one or mor 
large pipes or flumes to the power house, in which the 
electrical machinery will be operated by ten turbine wate: 
wheels. It is estimated by the company that it will be 
able to develop 7,500 HP. With the main dam at Valati: 
and the storage reservoirs at Chatham Center and Ma! 
den, it estimates that it will have sufficient water to run 
the plant day and night the year around without instal! 
ing steam apparatus of any sort. This plant will furnis! 
light, heat and power. When its construction is assured 
a cloth manufacturing firm, employing 600 hands, wi! 
locate at Valatie. Work on the plant will begin abou’ 
July 1, and it is to be completed Dec. 1. 

EASTON, MD.—The Easton Fuel & Light Co. has pur- 
chased the plant of the Easton Gas & Electric Co. H. A 
Richardson, of Dover, N. J., and Fred. R. Owens. of 
Denton; Md. 

DANVILLE, VA.—The city is making an effort to re- 
strain the Dan River Power & Mfg. Co. from building a 
25-ft. dam on the Dan River. 

RICHMOND, VA.—Bids were asked until June 2 for 
furnishing 600 1,200-c. p. or 1,200 600-c. p. arc lights for 
two years from July 1. W. P. Knowles, Supt. Gas Works 

DUNN, N. C.—This place is considering the question 
of building an electric plant and water-works. 

JACKSONVILLE, FLA.—The question of issuing bonds 
for enlarging the electric plant is being considered. 11 
dress Councilman Hollingsworth and B. F. Dillon, «! 

BIRMINGHAM, ALA.—The Tennessee Coal, Iron & 2. 
R. Co., Birmingham, Ala., proposes to build an electri 4 
plant, telephone system, etc., at Bessemer, according ' 
reports.——Jas. L. Tanner has been granted a franch's: 
for steam heating throughout the city and an elect: 
plant, using underground wires. 

TALLADEGA, ALA.—Reports state that the Tallade: 
Co. has asked for a franchise for a light, power and tr 
tion plant, to cost about $500,000. 

ST. MARTINVILLE, LA.—The question of issu 
bonds for an electric plant and water-works is being ©! 
sidered, according to reports. Address H. P. Fournet 


MARION, ALA.—T..D. Kemp, Gen. Mgr. Marion Lis it 


& Power Co., writes us that all contracts have been 


for the materials, etc., for the proposed plant, to ¢o-' 


9,800. 

LEBANON, TBNN.—We are informed that Granb: 
Jackson, 303 Collea® St., Nashville, Tenn., has been « 
gaged to prepare plans for improving the electric pla 
to cost $5,000 
will also have plans completed in a few days for the p 
posed plant and water-works for Dyersburg, Tenn., 
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. bids for which are already being re- 
50,000, wikes, Jr., is Mayor. The construction 
- ne water-works at Sardis, Tenn., pjans for which were 
~ cared by Mr. Jackson, is about completed. 
"| QOUISVILLE, KY.—The Citizens’ Lighting Co. has 
“y plans for extending the electric plant. 
0 SET, KY.—H. C. Hubbell, of Xenia, O., pro- 
eye a new electric plant and ice plant, accord- 
to reports. 
\RT WAYNE, IND.—The Jenny Electric Light Co. 
asked for a 35-year franchise for an electric plant. 
council committee, consisting of Mayor Berghoff, 
-neiimen Hosey, G. R. Hench and H. C. Baode, is 
»sidering the matter of building a municipal plant. : 
DE T, MICH.—Paul Doty, Gen. Mgr. Detroit City 
G ry tag us that the company has made a contract 
“hn R. D, Wood & Co., of Philadelphia, for a 3,000,000 
net. telescopic gas boiler; with the Western Gas Con- 
--uetion Co., of Fort Wayne, Ind., for a complete coal 
‘; making apparatus, etc. John Scote Co., Archs. 
\URORA, ILL.—The Aurora Gas Light Co. and the 
urora Electric Light & Power Co. have heen merged 
ito the Fox River Light, Heat & Power Co., which pro- 
oses to make improvements, etc. It is said that the 
company expects to lay about 100 miles of new mains. 
Address Manager Copley. j 
®) AGO, ILL.—The Chicago Edison Co. and the Com- 
A Electric Co. have completed the purchase of 
616,006 sq. ft. of land on the goath branch f the river 
for $337,700, on which it is proposed to bulld a power 
plant to cost $6,000,000, work tq : gin soon. 
SANKAKEE, ILL.—The Kankakee Gas Co. proposes to 
cama its gas mains to Enosville, at a cost of $6,000. 
LOCKPORT, ILL.—The sanitary drainage board of 
Chicago proposes to develop the Water power at Lockport 
and at Hickory Creek. 2 
TAYLORVILLE, ILL.—Bids are asked until July 1 for 
the purchase of a franchise for furnishing 80 or more 
2 000-c. p. arc and 4,000 incandescent lights for 1, 3, 5, 
10 or 15 years. Leroy Anderson, City Attorney and Secy. 
WARREN. ILL.—It is stated that a company is being 
organized to install a gas plant, to cost $10,000. 
SHENANDOAH, IA.—The council is considering propo- 
sitions for installing gas plants in this city. Address 
Councilman Winhafer. 
ARGYLE, MINN.—Bids are asked until June 10 for an 
electric plant. T. K. Onstad, Recdr. 


LAKE BENTON, MINN.—The Practical Gas Co., of 
Chicago, has been awarded the contract to build a gas 
plant to cost $5,525. 

BEATRICE, NEB.—P. M. Wickstrum is reported as 
arranging to begin work on the proposed electric plant. 


CUSTER, 8S. DAK.—W. D. McFadden has been granted 
a franchise for an electric plant and telephone system. 
Geo. B. Hitch has been awarded the contract for water- 
works. E. L. Grantham is Pres. Bd. Trustees. 


BUTTE, MONT.—Geo. Casey, J. K. Heslet and John F. 
Cowan have formed a company to build a power plant 
on Pace Track Creek, about 25 miles from here. 


SILVERTON, COLO.—N. A. Ballou, Mayor, writes us 
that bids are wanted in June for an electric plant of 25 
are and 2,000 incandescent light capacity, to cost $23,000. 
Skinner & Lethman, Engrs., 17th St., Denver. 


BALLARD, WASH.—This place will vote June 7 on the 
question of issuing $25,000 in bonds for an electric plant. 
J. W. Godwin, R. L. P. Wallace and E. B. Cox have asked 
for a 35-year franchise for an electric plant. Address 
Mayor Reed and City Engineer Rankin. 


SEATTLB, WASH.—Bids are asked by the navy depart- 
ment, Washington, D. C., until noon June 10 for an 
electric plant, materials, etc., for the Puget Sound Navy 


Yard, 

VANCOUVER, WASH.—J. R. Harvey has been granted 
a 25-year franchise for an electric plant, ten years of 
which will be exclusive; estimated cost of new plant, 


WINLOCK, WASH.—Chas. H. Baker has been granted 
a franchise for an electric light and power plant. 


GRANT’S PASS, ORE.—H. W. Ogilbe, Min. Engr., of 
San Francisco, Cal., has organized a company to build 
a power plant, etc., at Applegate Falls. 

BISHOP, CAL.—Reports state that W. H. Kirk, Civil 
Engr., has reported on the matter of building an electric 
plant here, to cost $20,000. 

SAN FRANCISCO, CAL.—The Stanislaus Water & Power 
Co., recently incorporated, with a capital of $2,500,000, by 
W. F. Pierce, Pres. Standard Electric Co.; J. E. Green 
Gen. Mgr. of same, and Wellington Gregg, Jr., is reported 
as arranging to build its proposed plant in the Sierra to 
transmit power to San Francisco. The project involves 
the use of water from the main or middle fork of the 
Stanislaus River. A water and power system will be con- 
structed to divert the water at a point about 25 miles from 
Sonora. The watershed above the intake is unusually 
high, ranging from 8,000 to 12,000 ft. in elevation and 
extending to the main crest of the Sierra. From the in- 
take the water will be carried by flume and ditch, having 
a capacity of 15,000 ins. and about 16 miles long, along 
the south side of the canyon to a point about six miles 
east of Murphy’s. At this point a vertical fall of 1,500 ft. 
is available. Here an electric power plant will be estab- 
lished. Part of the water, 7, ins., will be utilized in 
generating 21,000 HP. The remainder of the water will 
be carried across the canyon through an inverted siphon 
9,000 ft. long, and into Calaveras county for use in hy- 
draulic operations on various mining properties along the 
Central Hill and Cataract Channels in the vicinity of 
Murphy’s, Douglas Flat, Vallecito and Angel’s. It is an- 
nounced that the Stanislaus Co. will be allied in the dis- 
tribution of electric power with the Standard Electric Co., 
and that all of the 21,000 HP. generated at the power 
plant near Murphy’s will be transmitted to San Francisco 
and vicinity to be utilized in electric lighting and as 
power in manufacturing. The project involves the ex- 
penditure of over $2,000,000. Jas. O. Schuyler is Engr., 
Los Angeles, Cal.; Beach Thompson, Pres. San Domingo 
Gold Mining Co., is also interested. 

VENTURA, CAL.—J. E. Carter, of Los Angeles, Cal., 
and G. W. Chrisman are reported arranging to build 
an electric plant and water-works, to cost about $50,000. 

LOGAN, UTAH.—This city is reported to have voted to 
put in a municipal electric plant. 

SAULT STE. MARIE, ONT.—Reports state that the 
Consolidated Lake Superior Co.; of the Clerque Syndi- 
cate, will let contracts at once for increasing the com- 
pany’s plant to 110,000 HP. capacity. A canal will be 
built that will require the removal of 400,000 cu. yds. 
of earth and 600,000 yds. of stone. A metallurgical 
plant, paper mills, etc., will also be built on the new 
power canal. Contracts for grading the new Manitoulin 
& North Shore Ry., a Clerque enterprise, will be let at 
once. A great amount of other work is under way or 
soon will according to reports. 


NEW COMPANIES.—Citizens’ El. Light & Power Co., 
Carlisle, Ky.; $12,000. 

Imperial Light, Water & Power Co., Los Angeles, Cal.; 
$100,000; W. F. Holt, Redlands, Cal.; H. O. Oakley, Im- 
perial, Cal. 

United Water & Light Co., Chicago, Ill.; $200,000; 
Waldo F. Tobey, Gail Dray, George C. Madison. 

Western Fuel, Gas & Power Co., Los Angeles, Cal.; 
$30,000; A. McP. Frazier, Fred. L. Boruff, F. C. Lamb. 

Del Rio Water Power Co., Union Hill, N. J.; $75,000; 
Geo. R. Allison, H. G. C. Thornton, John W. Avery. 

Sherman Gas Light Co., Sherman, Tex.; $30,000; E. L. 
Samuel, T. Lindsey Fitch, D. W. Lindsey. 

Lynchburg Water Power Co., Lynchburg, Va.; $100,- 

: R. D. Apperson, Pres. 

Enterprise Power & Equipment Co., Deadwood, S. Dak.; 

00,000; H. Ambler, Geo. I. Hicks, Frank W. Bowen. 

Nicaragua Electric Co., New Orleans, La.; $100,000; 
Chas. Weinberger, Wm. Adler, Gustave hman. 

Peoples Hot Water Heating & El. Light Co., Spring- 
field, Ill.; $76,000; Geo, Reisch, T. J. Corkery, John Lutz. 

U. Street Lighting Co., Kansas City, Mo.; $10,000; 
E. B. Ludwig, A. L. Harroun, W. E. Minor. 

Citizens’ Heating & Power Co., Springfiéld, 0.; W. L. 
Weaver, J. L. Zimmerman, F. P. Torrencé, 

Inter-Urban El. Co., Richmond, Va.; $300,000; Jos. 
Wallerstein, T. W. Pemberton, John Adam, 

East Creek El. Light & Power Co.; $200,000; G. R. 
Beardslee, East Creek, N. Y.; Chas. E. Snyder, Her- 
kimer, N. Y. 

Union Railway Power & El. Co., 243 Washington St., 
Jersey City; $100,000; N. R. Vanderhoof, W. Monds 
Greene, Edward Cuddy. 

Calumet Gas & El. Co., Chicago, II1l.; $50,000; Oscar M. 
Wolff, R. P. Donehue, Edw. C. Maher. 

Sweeten & Purvis El. Light, Heat & Power Co., Glass- 
boro, N. J.; $100,000. 

Lyttle Creek Power Co.; $200,000; Judge John L. Camp- 
bell, San Bernardino, Cal., Pres. 

Northern Power Co., $40,000; T. H. Brunton, David 
Lloyd, I. M. Hogg, New Market, Ont. 

Western Power Co., Los Angeles, Cal.; $5,000,000; T. 
L. Neal, A. L. Stephens. 

Comanche Light & Power Co., of Lawton, N. Dak.; 
$50,000; W. M. McGreager, Wichita Falls, Tex.; W. H. 
Anderson, Geo. W. Broe, Lawton. 

Roachdale El. Light & Power Co., Roachdale, Ind.; $6,- 

: Isaac E. Weddle, I. C. Edwards, Edward Grantham. 

Salem Milling, Lighting & Heating Co., Salem, S. Dak.; 

50,000; L. V. Schneider, E. F. Westfall, J. Swenhart. 

Mechanicsburg Light, Heat & Power Co., Mechanics- 
burg, Pa.; $20,000. 

Clinton El. Light Co., Clinton, Tenn.; $4,000; Thos. R. 
Price, H. S. Migner, A. J. Price. 

Castle Rock Light, Heat & Power Co., Castle Rock, 
a $5,000; E. P. Brown, Wallace Halcomb, H. C. 


Advance Power, El. Irrigation & Mining Co., Grant's 
Pass, Ore.; $1,500,000; M. C. Ament, A. C. Hough. 

Atlanta Water & El. Power Co., Atlanta, Ga.; $500,000; 
S. Fahs Smith, York, Pa.; John C. Temple, Philadelphia, 

People’s El. Co., Mt. Holley, N. J.; $100,000; H. s 
Reynolds, Camden; L. J. Gouffe, Philadelphia; A. J 
Dunphey, Marlton, N. J. 


BRIDGES. 


BUFFALO, N. Y.—The Oswego Bridge Co. has made a 
bid of $57,000 for constructing a Scherzer rolling-lift 
bridge with one leaf over the Blackwell Canal at South 
Michigan St., and the Buffalo Structural Steel Co. has 
offered to span the canal with a Brown steam-power lift 
bridge for $68,022. 

BUFFALO, N. Y.—Press reports state that the Buffalo 
& Susquehanna R. R. Co. is to put in two steel bridges 
on the Sinnemahoning branch of the road, one to be 1235 
ft. long and to be located at Wharton, and the other to 
be 200 ft. long, located one mile below Wharton. 

CHERRYCREEK, N. Y.—Press reports state that the 
town board is considering the question of building an iron 
bridge across the Conewango Canal. 


CLYDE, N. Y.—The saw-mill bridge, near Marengo, has 
been declared unsafe and the Galen town board has de- 
cided to replace it with a new iron bridge. 

GOSHEN, N. Y.—V. K. Mills, C. E., writes that the 
contract for the proposed bridge at New Windsor has been 
let to the Canton Bridge Co. for $2,492. The contract for 
masonry abutments was let to Dwyer & Sager, New- 
burgh, as follows: Masonry, $6.50 per cu. yd.; concrete, 
$6.50; excavation, 30 cts. 

ROME, N. Y.—Local press reports state that bids are 
asked until June 13 for repairing the East Dominack St. 
bridge across the Mohawk River in this city. Jay Capron, 
Cy. Engr. 

NEW WINDSOR, N. Y.—John T. Flynn, Town Clk., 
writes us that the contract for building an iron bridge 
across Moodna Creek at Forge Hill has been let to the 
Canton Bridge Co., John Newell, Gen. Agt., Albany, N. 
Y., for ‘$2,492. 

ASBURY PARK, N. J.—The railroad bridge between 
Manasquan and Point Pleasant, spanning the Manasquan 
River, is reported as having been destroyed by fire. 

FREEHOLD, N. J.—The Monmouth county freeholders 
have voted to raise $102,500 to pay for bridge and cul- 
vert work. The money is divided among the townships as 
follows: Atlantic, $3,500; Eatontown, $3,500; Freehold, 
$4,000; Holmdel, $7,500; Howell, $7,500; Manalapan, $9,- 
000; Millstone, $4,000; Matawan, $4,500; Marlboro, $8,500; 
Middletown, $8,000; Neptune, $4,000; Ocean, $8,000; Rar- 

tan, $4,500; Shrewsbury, $5,500; Upper Freehold, $5,000; 
Wall, $11,500; Second Ward, Asbury Park, $4,000. 

PERTH AMBOY, N. J.—Resolutions have been adopted 
at mass meeting calling for the immediate construction 
of the proposed bridge across the Raritan River between 
Perth Amboy and South Amboy. 

BOSTON, PA.—A press report states that the bridge 
across the Youghiogheny River into Versailles has been 
declared unsafe and ordered closed. 

CEMENTON, PA.—The commissioners have decided to 
repair the county bridge at this place at a total cost of 
about $3,000. 

DOUGLASSVILLE, PA.—The contract for a steel bridge 
at this place has been let to the Easton Foundry & Ma- 
chine Co. for $1,218 

NEW CASTLE, PA.—J. A. Atwood, Ch. Engr. P. & L. 
E. R. R., has been instructed to prepare plans for a 900- 
ft. viaduct to be erected over Gardner Ave. and the 
Shenango River in this city. The bridge will cost be- 
tween $80,000 and $100,000 and is to be erected by the 
city, the county, the traction company and the railroads. 

SCRANTON, PA.—The Supreme Court has decided that 
the West Lackawanna Ave. viaduct can be built accord- 
ing to the ordinance passed authorizing its construction 
per plans prepared by City Engineer Phillips. 

SCRANTON, PA.—Local reports state that bids are asked 
by the Lackawanna county commissioners until June 14 


for erecting five stone-arch bridges, two steel truss 
bridges, one concrete and metal-arch bridge and for build- 
ing abutments to one bridge. W. G. Daniels, Clk, 

WHITE HAVEN, MD.—G. M. Catlin, Secy., writes us 
that the books will be open June 15 for subscriptions for 
the proposed bridge to be erected at White Haven. The 
bridge is to be of wood with steel cylinder ugder draw, 
70 ft. long. The total length of the bridge is tq be about 
900 ft. and is to cost $12,000. 

GOLDSBORO, N. C.—Press reports state that the South- 
ern Ry. is making preparations for the erection of @ steel 
suspension bridge over Little River. 

AIKEN, S. C.—The U. S. senate has passed a, Dill au- 
thorizing the construction of a bridge across the Savannah 
River from Aiken county to Richmond county. The bill 
was introduced at the instance of the Chattanodga, Au 
gusta & Charleston Air Line Ry. Co. 

COLUMBUS, GA.—The contract for building the sub- 
structure of the 14th St. bridge has been let to B. H 
Hardaway, Columbus, for $24,000. The contract for the 
superstructure was recently let to the American Bridge 
Co. for $35,000. 

COLUMBIA, TENN.—Jno. Carr writes that the bridge to 
be located 1% miles east of Columbia is to be of three 
spans, with a width of 12 ft. and a capacity of 1,200 Ibs 
per sq. ft. The bridge is to be of steel with stone foun- 
dations and is to cost about $4,500. Two of the spans are 
to be 118 ft. each, one span is to be 50 ft. and there ts 
to be a 35-ft. steel trestle. 

CLEVELAND, O.—The county commissioners have 
awarded the following contracts: Dover township, Calhoon 
bridge, King Bridge Co., $3,050; Covington road culvert, 
J. M. Williams, $2,050; Nine-Mile Creek bridge, Beers & 
Doolittle, $2,860. 

COLUMBUS, O.—A hearing is to be held June 10 at the 
county commissioners’ office to consider the plans proposed 
for new bridges over the railroads on Cleveland Ave. and 
the Harbor Road. 

TOLEDO, O.—Work on the plans for the terminal 
bridge to be erected across the Maumee River, at Iron 
ville, has been commenced by the Toledo Bridge Co. The 
bridge will be about 1,204 ft. long with a 1&-ft. draw 
span and will require about 1,200 tons of material. 

NEWPORT, IND.—Reports state that bids are asked 
until June 17 for constructing a stone and brick arch 
bridge in Clinton; also a bridge and abutments about 1% 
miles from Clinton. Wm. P. Bell, Co. Audr. 

DETROIT, MICH.—The supervisors have decided to give 
the Solvay Process Co. permission to build a bridge across 
the River Rouge, near its works. 

LANSING, MICH.—Local reports state that the Hawks 
Angus Co. is to build a bridge over the tracks of the 
Lake Shore and the Grand Trunk railways. 

SEBEWAING, MICH.—The contract for the bridge in 
this town has been let to the Massillon Bridge Co., Mas- 
sillon, O., for $1,100. 

COLFAX, ILL.—The following bids were received re- 
cently for the construction of two bridges in this town 
ship: Elkhart Bridge Co., Elkhart, Ind., $2,600; DB. Hall, 
2,897; New Castle Bridge Co., Indianapolis, $2,578; F. 
Williams, $3,010; Illinois Bridge Co., $2,868; Massillon 
Bridge Co., Massillon, O., $2,502; Vincennes Bridge Co., 
Vincennes, Ind., $2,785. The contract was let to the New 
Castle Bridge Co. 

GEORGETOWN, ILL.—The question of raising $9,000 
for building two bridges was voted on May 27. 

MOLINE, ILL.—The contracts for 27 steel bridges, to 
span the Hennepin Canal, have been let. The Chicago 
Bridge & Iron Co. will build 21 of these structures. The 
bridges were designed by Capt. L. L. Wheeler, Dixon, IIL, 
and will cost about $3,500 each. 

LA CROSSE, WIS.—Local press reports state that the 
city intends to spend $10,000 to $15,000 for bridge and 
road improvements within the year. 

OMAHA, NEB.—The county commissioners have agreed 
on about $15,000 worth of new bridge work, to be done in 
the county this year, according to reports. 

OACOMA, S. DAK.—A bill has been befcre the house 
authorizing the Federal R. R. Co. to construct a combined 
railroad, wagon and foot passenger bridge across the 
Missouri River near this city. 

VERNON, TEX.—Reports state that the Pease River 
county bridge, 1144 miles north of this city, has been 
damaged by the recent high water to the extent of $20,000 

PORT ANGELES, WASH.—Bids are asked until June 9 
for constructing bridges across the Heard Creek, Dunge- 
ness and Calawa rivers. Frank Sullivan, Co. Audr. 

SAN MATEO, CAL.—Local reports state that bids are 
asked until June 9 for labor and materia) for constructing 
three bridges. R. H. Jury, Cy. Clk. 

PEMBROKE, ONT.—Bids are asked until June 18 for 
constructing stone or steel bridge, with stone abut- 
ments, over the Bonnechere River in Eganville. S. EB 
Mitchell, Co. Clk. 

PORT BURWELL, ONT.—This place has voted a bonus 
of $2,000 to the T. L. P. Ry. for a bridge across the 
Otter River to connect with the Bertram ship yard. 

NEW WESTMINSTER, 8B. C.—The contract for the 
steel bridge to be built across the Fraser River at this 
place has been let to the Dominion Bridge Co., Montreal 
The bridge will be of six spans and a swing. The span 
on the Westminster side will be 380 ft. in length. Be- 
sides that there will be six other fixed spans, each 150 
ft. long. The swing is to be 300 ft. in length. The value 

of the contract is about $735,000. 

VICTORIA, B. C.—H. P. Bell, C. E., has been em- 
ployed to prepare plans, etc., for a steel superstructure for 
the Point Ellice bridge. 


BUILDINGS. 


BOSTON, MASS.—Plans for 12 3-story brick dwellings, 


to be erected in Cleve St., W. Roxbury, by E. EB. Cham- 
plin, have been approved by the bullding commissioner. 
The cost will be between $60,000 and $70,000.—The plans 
of Putnam & Cox, Archs., for the proposed library build- 
ing for the Boston Atheneum Library have been ap- 
proved by the committee appointed for that purpose. 

CAMBRIDGE, MASS.—The new state armory in this 
city will be erected on the west side of Massachusetts 
Ave., between Vassar and Wellesley Sts. It will have a 
head house, three stories high, 130 x 58 ft., and a drill 
shed, 100 x 200 ft. 

FITCHBURG, MASS.—The following bids for the con- 
struction of a postoffice at this place were received by 
the supervising architect, Treasury Department, Wash- 
ington, D. C., on May 28: Richardson & Burgess, Wash- 
ington, $77,179, time 20 months; Angus McDonald, Bos- 
ton, $104, , 20 months; Ambrose B. Stannard, New 
York, $78,989, 20 months; Congressional Construction Co, 
Chicago, $82,827, 20 months; S. 8S. & H. M. Lawrence, 
Fitchburg, $91,500, 20 months; Chas, Mc@aul Co., Phila- 


— 19 months; Connor Bros., Lowell, $93, - 
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MIDDLETOWN, CONN.—President Raymond has an- 
nounced a gift of $75,000 for a new science ball at Wes- 
leyan. Plans will be drawn at once. 

WATERBURY, CONN.—Curtis & Johnson, Archs., Hart- 
ford, have been commissioned to draw plans for a new 
block to be erected by L. H. Piatt. t will be three 
stories high, 63 x 64 ft., and of fireproof construction. 


NEW YORK, WN. Y.—Bids are asked until June 10 for 
installing heating and ventilating apparatus, electric light 
wiring and for sanitary work in different schools in the 
boroughs of Queens and Brooklyn; until June 11 for 
constructing a fire —_ on the rear of School 9, Mon- 
gon and Halsey Sts., Brooklyn, and until June 13 for 
erecting Public School 31, Monroe and Gouverneur Sts., 
Manhattan, C. B. J. Snyder, Supt. School Bldgs., 59th 
St. and Park Ave.——The three stories of the Terminal 
Warehouse Co., occupying the entire block bounded by 
West 26th and 27th Sts., 12th and 13th Aves., were de- 
atroyed by fire on May 26, at a loss of about $150,000.—— 
John Monks & Son, 130 Water St., have a contract for 
building a new ferry house at the foot of West 130th St. 
for the New Jersey & Hudson River Ry. & Ferry Co, 
The waiting room portion is to be 50 x 180 ft., the gang- 
way portion 40 x 150 ft., with a power house 20 x 40 ft. 
The same contractors have received a contract for build- 
ing a shed on Pier 31, East River, for the New York, 
New Haven & Hartford R. R., to be 56 x 400 ft., with a 
2-story portion 56 x 56 ft.——The Battery Piace Realty 
Co. is to erect a 20-story office building in Battery Place, 
between Washington and West Sts., at a cost of about 
$1,000,000. The site is 182 x 62 ft. H. J. Hardenbergh, 
it is said, will design the new structure. Wm. H. Chese- 
brough is Pres. 


NEW YORK, N. Y.—Plans have been filed by the Green- 
wich Co., 81 Greenwich Ave., for a 6-story brick dwell- 
ing, 62 x 64 ft., at Greenwich Ave. and Bank St., to cost 
$50,000. Sass & Smallheiser, Archs., 23 Park Row; by 
Mandel & Maran, 451 Grand St., for a 6-story brick tene- 
ment, with store, 49 x 83 ft., at 162 East Fourth St., to 
cost $45,000. Horenburger & Straub, Archs., 132 Bow- 
ery; by Lippman & Gold, 37 West 118th St., for a 6-story 
tenement at 46-50 Avenue B, 48 x 67 ft., to cost $45,000. 
Horenburger & Straub, Archs.; by A. Silverson, 236 East 
Glst St., for a 6-story brick tenement, 42 x 90 ft., at 332- 
34 East 15th St., to cost $42,000. G. F. Pelham, Arch., 
503 Fifth Ave.; by A. S. Nichols, 2005 Madison Ave., for 
a 6-story brick factory in Park Ave., 110 x 90 ft., to cost 
$50,000. G. Robinson & Son, Archs., 391 Hancock Place; 
by M. D. Varum, 37 Bast 39th St., for a 4-story brick 
dwelling, 25 x 67 ft., in 52d St., to cost $40,000. W. 
Strom, Arch., 39 Cortlandt St.; by H. Acker, 1296 Union 
Ave., for a 10-story brick office building, 33 x 85 ft., at 
27 East 22d St., to cost $180,000. A. Martin, Arch., 33 
Union Square West. 

ROCHESTER, N. Y.—The following bids were received 
by the board of penitentiary inspectors for the proposed 
alterations at the penitentiary: The Van Dorn Iron Co., 
Cleveland, $22,375; Champion Iron Co., Kensington, O., 
$25,875; F. L. Hughes, Rochester, $24,997. 


SOUTH BROOKLYN, N. Y.—Bids are asked until June 
28 for the erection of a 4-room school. Geo. W. Hughes, 
Clk. Bd, Education. 


WATERTOWN, N. Y.—The building committee of the 
board of supervisors has awarded the contract for the 
erection of the new county building for the county treas- 
urer’s and surrogate’s offices to Brennan, Hodge & 
O’Brien, of Watertown, at $47,798. 

ALLENHURST, N. J.—Plans have been drawn for a 
large hotel and club-house on Norwood, Corlies and Allen 
Aves., the site of the Allenhurst Inn, destroyed by fire 
two years ago. The building will cost $125,000. 

ELIZABETH, N. J.—Bids are asked until June 23 for the 
construction of the Union county court house on the 
northwest corner of Broad St. and Rahway Ave., as stated 
in our advertising columns. E. N. Wood, County Surv.; 
Ackerman & Ross, Archs., 156 Fifth Ave., New York. 

MAYS LANDING, N. J.—The Atlantic county board ot 
freeholders is considering the advisability of erecting a 
$150,000 court house at this place. 

NEWARK, N. J.—A new apartment house will be 
erected by Mrs. Louis Krieger at Belleville Ave. and 
Third St., after plans by Wm. E. Lehman, Arch. The 
building will be four stories, 51 x 116 ft. 


RAHWAY, N. J.—Joseph Jewkes & Son, Jersey City, 
have received the contract for erecting the new domestic 
building at the New Jersey Reformatory at Rahway, to 
cost about $200,000. 


NORRISTOWN, PA.—The senate committee on public 
buildings has reported favorably on the bill appropriat- 
ing $78,000 for the erection of a public building for 
this city. 


PHILADELPHIA, PA.—Bids have been received by 
Wilson Bros. & Co., Archs., Drexel Bldg., for a 3-story 
brick and stone building for the Presbyterian Home, to 
cost $35,000. 

PITTSBURG, PA.—Rutan & Russell, Archs., have 
awarded the contract for the addition to the Duquesne 
Club building, in Sixth Ave., to Henry Shenck, at a cost 
of about $125,000.——Plans are nearly completed for the 
7-story warehouse building in Duquesne Way. The build- 
ing is designed by H. C. Klepper, Arch., and will cost 
$300,000. Work will start at once. 

YORK, PA.—A contract will soon be awarded by the 
Royal Fire Insurance Co., in care of D. F. McLean, York, 
for a 2-story fire engine house, 107 x 120 ft., at Carlisle 
‘Ave. and Market St. Hanane & Leber, Archs., York. 


BALTIMORE, MD.—The Baltimore Athletic Club has 
been granted a perm#t for the erection of a 1-story brick 
building on Charles St., between Mount Royal Ave. and 
Oliver St., to cost $60,000. E. M. Noel, contractor, will 
erect the new structure.——Plans are being prepared by 
Hyatt & Nolting, Archs., Builders’ Exchange Bldg., for a 
5-story bank building for the Commercial & Farmers’ 
National Bank, to cost $50,000.——The Baltimore “‘Ameri- 
ean,” C. C. Fulton & Co., proprietors, will build a 7- 
story office building at South St., to cost $75,000.——The 
city of Baltimore will build a 3-story brick and stone 
school building at Bond St. and Ashland Ave., at a cost 
of $35,000. Plans are now being prepared. 


WASHINGTON, D. C.—An appropriation of $2,500,000 
has been asked for the construction of a new marble and 
steel (fireproof) agricultural building in “‘The Mall,” to 
be five stories, 200 x 400 ft. Lord, Hewlett & Hull, 
Archs., 16 East 23d St.. New York.——The Stumpf Bed- 
ding Co, will soon award the contract for the erection of 
a 2-story business building at Connecticut Ave. and 18th 
St., N. W., to be 61 x 102 ft., and to cost $42,000. Pelz 
& Conley, Archs., Corcoran Bldg., designed the struc- 
ture.——The bill providing for a municipal building, to 
cost, with the site, not to exceed $1,500,000, and to be 
placed on the south side of Pennsylvania Ave., between 
amy nk 14th Sts., the square formerly occupied by the 
cable power house of the Washington & Georgetown Ry., 


has passed both houses of congress. The district com- 
missioners have asked for $750,000 with which to pur- 
chase the site and construct the foundations——-A new 
patent office building, to be paid for out of funds in the 
treasury received as patent fees, is asked for. This fund 
now amounts to nearly $6,000,000. 


PULASKI, VA.—H. W. Steger will build at once a 2- 
story fireproof building at First St. and Jefferson Ave., 
to be 75 x 120 ft. 

RICHMOND, VA.—A company headed by John N. 
Vaughn and C. O. Wrenn has secured a charter and will 
erect a 6-story hotel at Granby and Tazewell Sts., to 
cost $250,000. It is reported that work will begin within 
30 days.——Noland & Baskerville, Archs., Richmond, and 
Irye & Chesterman, Lynchburg, the successful competi- 
tors for the renovation and enlargement of >e capitol, 
will begin work on the specifications on the c_nstruction. 
Bids will be in by about Aug. 1. 

RICHMOND, VA.—The Continental Tobacco Co. has se- 
cured a site for a tobacco factory, to cost $200,000. 

MANNINGTON, W. VA.—Bids are asked by the board 
of education until June 12 for the erection of a 12-room 
school building. Prof. Perry McBee, Clk. Bd. 

COLUMBIA, 8S. C.—The Ware Shoals Mfg. Co. has been 
incorporated for the purpose of doing a cotton mill busi- 
ness. The capital stock ig $500,000. H. T. Cook, Green- 
ville; G. L. Knight, Granitville, and H. P. Archer, 
Charleston, are incorporators. 

TAMPA, FLA.—Bids are asked until July 2 for the 
construction of a postoffice, custom house and court house 
building, to cost $250,000. J. K. Taylor, Supervising 
Arch., Treasury Dept., Washington, D. C. 

AGRICULTURAL COLLEGE, MISS.—Bids are asked 
until June 12 for the construction of a Scientific building. 
R. C. King, Secy. Miss, A. & M. College. 

MEMPHIS, TENN.—A storage plant and elevator will 
be built at the foot of Georgia St., between the Frisco 
tracks and the river, at a cost of $110,000. W. A. Eld- 
ridge, G. W. Macrae and W. G. Stewart are interested. 

LOUISVILLE, KY.—The Public Library Association has 
taken out a permit for the erection of a 5-story brick 
building on Fourth Ave., between Green and Walnut Sts., 
to cost $160,000. Mason Maury is the Arch. 

CLEVELAND, O.—A building permit has been issued 
to St. Columbia’s Roman Catholic Church, at the corner 
of Alabama and Superior Sts., to cost $85,000; also to 
the Wellman-Seaver-Morgan Engineering Co. for a $34,- 
000 foundry on Giddings Ave., near Central Ave. 

COLUMBUS, O.—Dr. S. B. Hartman has taken out a 
permit for a 2-story brick office building, 80 x 140 ft., 
to be built at Rich and Third Sts., at a cost of $50,000. 
——Harvey Cockell and E. E. Beckett will erect a 6-story 
business block at Third and Spring Sts. 

KINGMAN, O.—Bids are asked until June 30 for the 
erection of a brick school house. 8S. P. Buckley, Clk. 

SPRINGFIELD, O.—Bids are asked until June 18 for 
the erection of two buildings to be used as fire engine 
houses, R. N. Lantz, Cy. Clk. 

ANN ARBOR, MICH.—Bids are asked until June 14 for 
the erection of the new engineering building on the uni- 
versity grounds. James H. Wade, Secy. Bd. Regents. 

BATTLE CREEK, MICH.—The World’s Fair Food Co. 
has announced that the Sanitary Refrigerating Co., of 
Detroit, has decided to remove its plant and business to 
Battle Creek. A factory will be built in Morgan Park. 

DETROIT, MICH.—Plans are being prepared by Don- 
aldson & Meier, Archs., Moffat Bldg., for a 4-story 
brick warehouse building at Larned and Third Sts. for 
F. B. Stevens. The lot is 50 x 120 ft. 

JACKSON, MICH.—The ‘American Condensed Milk .Co., 
Ltd., has filed articles of incorporation for the purpose 
of building a factory costing $50,000. Albert S. Glasgow 
is Chairman. 


CHICAGO, ILL.—W. J. Brinkman is at work on plans 
for St. Patrick’s Catholic parochial school, to be built 
at Commercial Ave. and 95th St., South Chicago. It will 
be three stories, 65 x 138 ft., and will cost $40,000.-— 
Plans have been completed by M. L. Beers for a 3-story 
building, to cost 000.—Wm. C. Krieg has com- 
pleted plans for a 3-story apartment house, 93 x 256 ft., 
at Grace and Rakeby Sts. and Wilton Ave., to cost $160,- 
000.—aA permit has been issued to the Chicago & North- 
western R. R. for a 1-story brick car shop at 44th Ave. 
and the railroad tracks, to cost $35,000. 


CRESTON, IA.—The following bids were received by the 
supervising architect, Treasury Department, Washington, 
D. C., on May 27, for the erection of the postoffice at 
Creston: C. Stafford Building & Construction Co., St. 
Louis, Mo., $88,756, time 16 months; S. C. Moore & Son, 
Kokomo, Ind., $79,600, 16 months; W. J. McAlpine, 
Dixon, Ill., $73,800, 17 months; Congress Construction 
Co., Chicago, $76,983, 16 months; Hurley, Johnson & 
Butler, Sedalia, Mo., $77,490, 16 months. 

DES MOINES, IA.—The East Des Moines school board 
has engaged Hallett & Rawson, Archs., to prepare plans 
for an 8-room schoc! building at 14th St. and Court Ave. 

OSKALOOSA, IA.—Bids are reported wanted until June 
15 for the erection of a new building for the Y. M. C. A. 
in this place, to be three stories, 60 x 120 ft., and to cost 
$40,000. Frank E. Wetherell, Arch., prepared the plans. 

ST. PAUL, MINN.—Frye & Jenkins, Archs., have com- 
pleted plans for three new 4-story brick flat buildings to 

« be built at Sixth St. and Summit Ave., at a cost of $100,- 
000, for Freeman P. Strong.——aA building permit has 
been issued to Ambrose Righe for a 6-story brick ware- 
house at Fifth St. and Broadway, to cost $85,000. 

KANSAS CITY, MO.—Selby H. Kurfiss, Arch., has com- 
pleted plans for a $4,000,000 union depot for this city. 
The building will be 590 x 110 ft.—-4A permit has been 
issued to the Richards & Conover Hardware Co. for a 
business block at Fifth and Wyandotte Sts., to cost 
$70,000. 

ROLLA, MO.—Plans and specifications for the new 
buildings to be built in connection with the state school 
of mines and metallurgy have been submitted by Dr. 
Ladd, president of the school, to Gov. Dockery, and have 
been approved. The sum of $50,000 has been appropriated 
for the construction of the new buildings. 

ST. JOSEPH, MO.—Local papers report that $236,000 
will be needed for new public schools this year. 

AUSTIN, TEX.—The beard of regents of the Girls’ In- 
dustrial School met here on May and decided to invite 
bids for plans and specifications for a building to be 
located at Denton and to cost about $45,000. The build- 
ing will be three stories high. Bids are to be submitted at 
Denton by July 1. 

ORANGE, TEX.—Burt McDonald, Arch., has com- 
pleted plans for a new opera house building located in 
this city, to cost $50,000. The building will be 70 x 200 
ft., and the auditorium will have a seating capacity 


ot 900. 


HOUSTON, TEX.—A resolution will be pre 
the council providing for the issuance of s:» 
bonds for the construction of a city hall an« he 
building. 

SHERMAN, TEX.—The Southwestern Oil Co. ‘ 
tablish offices and a distributing point here. w., “ 
and storage tanks will be erected. 


DENVER, COLO.—Bids are asked until June 2; 
construction of two brick buildings for officers’ 
at Fort D. A. Russell. Maj. J. W. Pope, C. © 
Ed. Lewin has secured a permit for the construc; 
$40,000 flat building at 17th Ave. and Ogden s;: 
three stories, 59 x 100 ft.——Chas. Quayle, Arch, | 
selected to prepare plans for a $100,000 apartme); 
to be built by a syndicate of Denver men on Gra: 
between 12th and 13th Aves. 

SEATTLE, WASH.—The Scottish Rite branches 
Masonic fraternity in Seattle propose to erect a ¢ 
at a cost of $100,000. A site has been purchas:.; 
Chas. H, Bebb is preparing plans.——The Wah Cho: 
has filed plans for two brick buildings and two 
buildings to be erected on Main St., between Four), 
Fifth Aves., South. The buildings will cost about $4 

FRESNO, CAL.—The Elks’ Building Society ha 
chased property on J St., where a 5-story building yw 
put up at a cost of $60,000. 

LOS ANGELES, CAL.—The chamber of commer:« 
accepted the plans of W. H. Allen, Arch., for the 
building for that institution. It will be five stories ), - 
and will cost $145,000. A special building comm 
consisting of H. S. McKee, Homer Laughlin and |. 
Drake, has been appointed to take charge of the wor. 

‘MARTINEZ, CAL.—The plans for the Contra © 
county jail have been completed by Wm. Mooser & - 
Archs., San Francisco, and call for a $50,000 stee] . 
stone structure, two stories high. 


eased property a and Clay Sts. ect 
$100,000 hotel. 
SACRAMENTO, CAL.—The plans prepared by Curtis . 
Wilcox, Archs., for a high school building, to Pon $109 
. adler, Arch., for a cit: all buildi stir 
$250,000, were adopted also. 


WATER SUPPLY AND IRRIGATION. 


ROCKLAND, ME.—The Camden & Rockland Water ¢. 
has let the contract for laying water mains and maki: 
other improvements to the works to Chas. M. Taylor 
Wellesley, Mass. 


VAN BUREN, ME.—The Van Buren Water Co., it j 
stated, let the contract for the construction of its pro 
posed works to Moore & Co., of Boston, Mass. There wil! 
be 25 hydrants, 22,000 ft. of pipe, a 500,000-gallon reser 
voir, etc. Harry Reed writes us that the work will }. 
done by the day and only contracts let for the pipe ana 
fittings. 

BOSTON, MASS.—Bids are asked until June 13 for sec 
tion 1 of the Weston Aqueduct in Scarborough, * ged 
described in our advertising columns. Wm. N. Davenport 
Secy. Met. Water and Sewerage Bd., 1 Ashburton P! 

CHICOPEE, MASS.—Frank Cobb, Cy. Engr., is reported 
as making plans for extending the works. Alderman Reddy 
is urging the extension of the stand-pipe. ; 

PEABODY, MASS.—Sriow & Barbour, Engrs., Boston. 
Mass., have made surveys and estimates for improving th: 
works to cost $150,000. It is expected that the town wil! 
appropriate the money in June. The work will include a 

Station to a point near ring Po - 
stallation of a 5,000,000-gallon in 

iission to receive a water supply from Roaring Brook 
in Whately to cost $30,000. Whately is also aaone to 
secure a new water supply and is opposed to South Deer- 
field using Roaring Creek. Edson M. Roche and A. M 
Rice are on the South Deerfield water committee. 

FT. GREBLE, R. I.—Bids are asked until June 4 for a 
concrete reservoir of 630,000 gallons capacity. Thos. H 
Slavens, Q. M., U. S. A., Newport, R. L 

GUILFORD, CONN.—The town has voted to accept the 
proposition of the Guilford Water Co. to furnish this city 
with a water supply. . 

NEW HAVEN, CONN.—Local papers state that the New 
Haven Water Co. is about ready to begin the construction 
of a filtration plant and other improvements at Lake 
Whitney to cost about $500,000. st of the work wil! 
be done by day labor, and no contracts of considerable 
size will be let. Eli Whitney is Pres. 

ANGOLA, N. Y.—E. E. Love, Supt. Water-Works of 
Corry, Pa., writes us that estimates for materials for the 
proposed works, to cost about $35,000, have not yet been 
made. The town will buy the materials and do the work 
itself. Pop., 1,000. 

CARTHAGE, N. Y.—Plans for the proposed works, pre- 
pared by J. P. Brownell, of this place, have been some 
A dam 115 ft. long is 
proposed. enry C. Hodkiss is Consult. Engr., Syracuce, 
N. Y. Address Village Clerk Schwartz. . — 

CASTILE, N. Y.—This place proposes to build works, 
sewers and an electric plant to cost $75,000. 

FORT PLAIN, N. Y.—Thos. Lane, of Syracuse, N. Y., 
has been awarded the contract for extending the works. 

JAMESTOWN, N. Y.—The city is to take possession of 
the works of the Jamestown Water Supply Co. on Jan. 1, 
1903, the consideration being $600,000. 

subm e plans for works to cost ,000. Addres: 
H. N. Smith and O. F. Burroughs. 

PLATTSBURG, N. Y.—Bids are asked until June 10 for 
furnishing and laying 1,700 ft. of 8-in. c.-i. water pipe, 200 
ft. of which will be across the Saranac River. T. F. Man- 
nix, Cy. Clk. 

OWEGO, N. Y.—Kirk Crandall, of Ithaca, N. Y., is re- 
ported as preparing plans for a dam at the works, to 
cost $3,500. 

SENECA FALLS, N. Y.—N. C. Freck and J. M. John- 
son are reported as making arrangements for constructing 
new works, the water supply to be taken from Cayuga 
Lake. M. M. Dribelbis is Engr. 

SHORTVILLE, N. Y.—Chas. H. Davison, Village Clk., 
writes us that the board of trustees will probably be 
petitioned to call an election to vote on the question of 
issuing bonds for wo 

WHITNEY POINT, N. Y.—It is reported that the con- 
struction of the proposed works, to cost $30,000, will 
begin at once. F. C. Reynolds is Engr., Moravia, N. Y. 

WHITE PLAINS, N. Y.—We/are informed that the 
American Pipe Mfg. Co., 112 North Broad St., Philadel- 
phia, has let the contract at about tgs | to Isaac A. 
Hopper & Sons, 160 Sth Ave., New York, for building a 
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noe station on the Mamaroneck River for the N. Y. 
pul = Water Co., which the Am. Pipe Mfg. Co. owns, 
i in our last issue. 
 (TLANTIC CITY, N. ¥.—It is stated that the local 

«commission, in its annual report to city council, 
; nded the purchase of the Absecon watershed .and 

vallation of a filtering plant. Other improvements 
+h ‘urce of the municipal water supply to cost $95,- 
4 also urged. Storage basins to hold 12,000,000 
of water in reserve are to be built. 
BI sETON, N. J.—Bids are asked until June 10 for 
, steel bottom ‘and lining for the reservoir. T. B. Wood- 
ruff, Chn. Com. 

,\LLEGHENY, PA.—Bids are asked until 3 p. m., June 
. an addition to the Howard St. pumping 
stati Robt. McAfee, Dir. Dept. Pub. Wks. 


BEAVER, PA.—The Harmony Water Co. has been in- 
corporeted with a capital of $1,000 by John Duss, of 
Eco y, Pa., and Henry Hice, of Beaver. 

BELLEVUE, PA.—The Emsworth Valley Water Co. and 
the Avon Valley Water Co. have been incorporated 
with apital of $1,000 each by A. M. O’Brien and J. B. 
Met ry, of Pittsburg, Pa. 

bUNCANSVILLE, PA.—We are informed that the bor- 
oug = let the contract for building works to Edgar B. 
Kay ithaca, N. ¥. The works will include 5,200 ft. of 
terra cotta pipe, gravity line, dam, distributing chamber, 
(t. of S-in., 2,710 ft. of 6-in., 9,818 ft. of 4-In. c.-1. 


pipe, ? fire hydrants, 4 6-in. gate valves, 10 4-in. gates, 
1 &-in. gate, 4,000 Ibs. ase castings, 27,918 ft. trench 
work, total contract $17,193. 


ELKLAND, PA.—We are informed that the borough 


board has instructed the clerk to arrange specifications 
for the proposed water-works. The board wishes to re- 
ceive propositions from engineers, contractors, etc., for 
installing the works. Pop., 1, Last week this item 


00. 
was incorrectly reported under Elkland, Md. 


LANCASTER, PA.—A special election will be held in 
about two months to decide whether the city shall issue 
ponds and proceed with the following work: Filtration 
plant of 10,000,000 gallons capacity, to cost 000. 
Allen Hazen, Consult. Engr., St. Paul Bldg., New York, 
has prepared plans and recommended a slow sand filter. 
Improvements to present water-works according to plans 
prepared by Samuel S. Gray, Engr., Providence, R. L., 
consisting of new standpipe, 25 ft. in diameter and 100 ft. 
high; new pump, capacity of about 15,000,000 gallons; new 
cast-iron force main, 30 ins, diameter x 5,600 ft. long, to 
cost in all $100,000. 

MARCUS HOOK, PA.—The New Chester Water Co. has 
asked for a franchise for furnishing this place with a 
better water supply. 

PITTSBURG, PA.—The Beaver Valley Water Co. has 
been organizea to take over the properties, etc., of the 
following companies: The Union Water Co., People’s 
Water Co., New Brighton Water Co., North Rochester 
Water Co., Freedom Water Co.. Conway Water Co. and 
West Bridgewater Water Co. The last two named con- 
cerns have waged a bitter water war for the past two 
years. All possess valuable rights, reserving for the con- 
solidation the control, all told, of the water supply for 
from 60,000 to 80,000 people. he new company will float 
$1,000,000 of bonds, bearing 5% interest, which will be 
put on the market at 103%. Only $200,000 worth of the 
bond issue is reserved for extensions and improvements. 
In fact, there is little of that to do, for the old companies 
have reached every point of importance in the valley. All 
the real estate, all the old franchises and the other assets 
of the individual companies are taken over by the new 
combine. The pumping stations and the systems of pip- 
ing are leased for 999 years. The consolidation will give 
the new company 80 miles of pipes, mostly 6-in. and 8-in. 
pipes, with about one-third 10, 12 and 14-in.; a filtration 
plant at College Hill, with a 12-in. main to Beaver Falls; 
real estate, and all the water rights in the valley from 
Freedom to Connoquenessing. The President is J. F. 
Grimes, of Pittsburg; the Treasurer John F. Taylor, of 
the Monaca National Bank. 

SOUTH BETHLEHEM, PA.—The Red Bank Water Co. 
has been granted permission to extend its mains, etc., in 
South Bethlehem. 


WHEATLAND, PA.—The Wheatland Water Co. has been 
incorporated by Geo. W. Darr, of New York; W. L. Wal- 
lis, of Sharon, Pa., and Jos. H. Moore, of Pittsburg. 

YORK, PA.—The following companies have been in- 
corporated with a capital stock of $300 each by Edward H. 
West, C. Raymond Fritches and Herbert F. Harris to 
build and operate works as noted: Conestoga Water & 
Power Co., Conestoga; Muddy Creek Water & Power Co., 
Lower Chanceford; Chanceford Water & Power Co.. 
Chanceford; Lower Windsor Water & Power Co., Lower 
Windsor; Manor Water & Power Co., Manor township, 
Lancaster county; Drumore Water & Power Co., Drumore 
township, Lancaster county; Fulton Water & Power Co., 
Fulton township, Lancaster county; Peach Bottom Water 
& Power Co., Peach Bottom, York county; Pequea Water 
& Power Co., Martie township, Lancaster county. The 
territory covered by the charters lies along the Susque- 
hanna River south of Columbia on the Lancaster county 
side and south of Wrightsville on the York county side. 


GEORGETOWN, DEL.—The Georgetown Water Co. has 
been incorporated with a capital of $25,000 to build 
works, ete. 

MIDDLETOWN, DEL.—J. W. Jolls, Secy. Comn., writes 
us that the question of buying a 150-HP. boiler is only 
being considered, and it is not probable that the purchase 
will be made this year. 


OAKLAND, MD.—H. G. Fredericks, of Millersburg, Pa., 
has submitted a proposition to furnish this city with 
water-works. 

RICHMOND, VA.—C. E. Bolling, Supt., writes us that 
$25,000 has been appropriated for the purchase of a site 
for a settling basin. Local papers state that W. P. 
De Saussure, of Richmond, has submitted a proposition 
to put in a sand filtration plant. 

CAMERON, W. VA.—Bids are asked until June 10 for 
furnishing the materials, etc., for the proposed works. E. 
J. Miller, Engr., Masonic Temple Bidg., Wheeling, W. Va. 

RONCEVERTE, W. VA.—This place has voted to issue 
bonds for works and a sewerage system. 

GOLDSBORO, N. C.—The city will probably take over 
the works and electric plant of the Goldsboro Water & 
Light Co. about July 1. The board of public works is 
case — of Chas. Dewey, N. O’Berry and Geo. A. Nor- 

ood, r. 

GREENSBORO, N. C.—The water commissioners are re- 
Ported as negotiating for a new stand-pipe of 200,000 gal- 
lons capacity. Work is progressing on the filter plant. 
ALBANY, GA.—The council has decided to continue 
sinking the test well to a depth of 1,500 ft. in the hope 
ot reaching a new water supply. Address Mayor Davis 
and Alderman Lippitt. 

SHEFFIELD, ALA.—C. B. Ashe, Pres. Consolidated 
Water, Light & Power Co., writes us that a 90-gallon cy- 


press tank supported by oak timbers 12 x 12 x 24 ft. col- 
lapsed May 20. The company is now negotiating to put 
in new and complete works. 

MERIDIAN, MISS.—The city council, according to local 
reports, proposes to issue $200,000 in bonds for building 
new works to be owned by the city in opposition to the 
works being operated by the American Water-Works Co. 

McKENZIE, TENN.—The question of securing a new 
water supply is being considered by the council 

MEMPHIS, TENN.—Chas, Le Vassuer, C. E., and A. T. 
Bell, Cy. Engr., have been appointed to a board of experts 
to pass upon the valuation of the works, etc., of the 
Memphis Artesian Water Co. with a view to purchasing 
the same. J. J. Williams is Mayor. 

COLUMBUS, O.—The general plans for the proposed 
masonry dam on the Scioto River have been approved, and 
it is probable that the director of public works will seon 
ask for bids for constructing the dam proper. The work 
of clearing the site will be done by day labor. The dam 
will be 30 ft. high and about 1,000 ft. long. 

FINDLAY, O.—The council has voted to issue $150,000 
in bonds for new works, construction of which will prob- 
ably soon be begun. Address Mayor Metcalf 


GAMBIER, O.—The trustees of Kenyon College are con- 
sidering the question of building works for the college 
buildings and the city. 

LORAIN, O.—Work will soon be started on the new 
boiler house and smoke-stack and the new water mains. 
Cc. L. Penney is Supt. 


MOUNT GILEAD, O.—We are informed that the Mt. Gil- 
ead Water, Light, Heat & Power Co. proposes to build 
works to include a 60,000-gallon water tower to be 120 ft. 
high, 4% miles of mains, 45 hydrants, pumps, etc. Pop., 
2.000. 


NORFOLK, O.—Bids are asked until June 14 for fur- 
nishing and laying about 11,500 ft. of 4, 6 and 8-in. c.-i. 
pipe, 14,000 lbs. of specials, 15 valves, 18 hydrants, etc. 
J. M. Chaffee, Chn. Com.; T. P. Kellogg, Cy. Clk. 

SEBRING, O.—The Crescent Water Co. has asked for a 
25-year franchise for works. 

ST. CLAIRSVILLE, O.—The question of building works 
to cost about $25,000 is being considered. J. B. Ryan is 
Mayor; Councilman Bumgarner is Chn. Com. 

BLOOMFIELD, IND.—We are informed that the con- 
tract for the works for the Citizens Water Co. has been let 
to C. O. Lucas & Co., Greenville, O. The bonds for the 
construction have been placed. The contractors are in the 
market for about 332 tons of 4, 6 and S-in. c.-i. water 
pipe, 11,000 Ibs. of specials, 28 valves, 23 valve boxes, 46 
hydrants, two 30-HP. gasoline engines, a 15 x 50-ft. 
stand-pipe, etc. 

MARION, IND.—The Possum Hollow Oil, Gas & Water 
Co. has been incorporated with a capital of $10,000 by 
John Kiley, Pierce Norton and Wm. B. Hall. 

SULLIVAN, IND.—Reports state that J. T. Huffman, of 
Decatur, Ill., has submitted plans for a new pumping 
station and a water supply from wells. 

SAULT STE. MARIE, MICH.—The council is arranging 
to issue $200,000 in bonds for completing the works, 
sewers, etc. 


WEST BAY CITY, MICH.—Mayor Walsh has appointed 
Aldermen Griffin and Arnold and Michael Hagerty and E. 
L. Davis a commission to consider the matter of improv- 
ing the works, etc. 

ARLINGTON HEIGHTS, ILL.—Contracts are to be let 
in about three weeks for works, to include a pumping en- 
gine of 2,750,000 gallons daily capacity, and a 60,000- 
gallon tank on a tower 100 ft. high. Plans and _ specifica- 
tions are now being prepared. H. M. Emerson, Engr., 100 
Washington St., Chicago. 

MATTOON, ILL.—The Mattoon Clear Water Co. has 
been granted an extension of 20 years to its franchise. 

BLOOMINGTON, WIS.—The question of building works 
is being considered. 

CADOTT, WIS.—T. W. Gray, of Maxcy & Gray, of Osh- 
kosh, Wis., writes us that they are building works here 
to consist of a Dean power pump, Callahan 25-HP. gaso- 
line engine, 1% miles of 6-in. pipe, 14 hydrants, etc. 

PRAIRIE DU CHIEN, WIS.—Bacheller, Crosby & Mead, 
of La Crosse, Wis., have been awarded the contract at 
$8,075 for constructing the reservoir and laying the 
mains, the U. S. Cast Iron Pipe & Foundry Co., Chicago, 
for mains, at $17,527, and Jas. B. Clow & Son, of Louis- 
ville, Ky., at $1,499 for hydrants and valves. 

DEEP RIVER, IA.—H. L. Connell, Mayor, writes us 
under date of May 31 that bids were to be opened June 
2 for constructing works to cost $6,000. 

WARREN, MINN.—W. N. Powell, Cy. Recdr., writes us 
that the following bids were received May 20 for works 
and an electric plant: J. G. Robertson, Manhattan Block, 
St. Paul, Minn., $26,800 complete, plan N; Allen, Black & 
Co., St. Paul, Minn., $28,666 complete, plan N; Chicago 
Bridge & Iron Co., Chicago, Ill., $4,295, tower and tank, 
all steel; Bacheller & Crosby, La Crosse, Wis., $8,173, 
pipe-line system complete and $11,038 for pipe line and 
power house; Fort Wayne Electric Works, Fort Wayne, 
Ind., $5,330, electric plant and pole wiring. 

BURWELL, NEB.—Bids are asked until June 10 for 
constructing works to consist of a 75 x 100-ft. stand-pipe, 
or a 50,000-gallon cypress tank on a 70-ft. steel tower, 
8.000 ft. of 4 and 6-in. mains, 6 hydrants, two 12-ft. 
pumping windmills, etc. A. C. Alger, Village Clk. 

NEWMAN GROVE, NEB.—We are informed that Ar- 
nold C. Koenig, 904 N. Y. Life Bidg., Omaha, Neb., has 
been engaged to prepare plans for works. The question of 
issuing bonds will be held as soon as the report is re- 
ceived. Pop., 

MT. VERNON, S. DAK.—The question of building works 
is being considered. 


SIOUX FALLS, S. DAK.—The South Dakota Water Co. 
has offered to sell its works to the city. 


FARGO, N. DAK.—S8he council committee is consider- 
ing the question of securing a new water supply from a 
point several miles from here, according to reports. 


CHEYENNE, WYO.—Work, it is stated, will begin at 
once on the proposed city dam on Middle Crow Creek, to 
cost $80,000. A. J. Wiley is Ch. Engr. 


NORTHERN MONTANA.—Cyrus C. Babb, of the U. 8. 
Geological Survey, Washington, D. C., has submitted a 
report on the proposed St. Mary’s Canal in Northern 
Montana, to reclaim about 120,000 acres in Telon county, 
to be 43 miles long and to cost about $1,173,000. The 
total cost for the head on St Mary River to Big Sandy 
Creek, about 90 miles, is estimated at about $2,600,000. 

PHILLIPSBURG, MONT.—J. W. Davison, Mayor, writes 
us that this place has voted for the municipal works. 
Pop., 1,100. 

RED LODGE, MONT.—E. C. Root has been awarded the 
contract for extending the water mains. 


FERGUSON, MO.—The aldermen are considering the 
question of accepting the proposition of the West St. Loui: 
Water Co. for a water culete. 

KANSAS CITY, MO.—New bids are reported as being 
received by the city clerk for furnishing 100 hydrants and 
75 valves. The Pawnee Lake & Irrigation Co. has filed 
an amendment to its charter, changing the name of the 
company to the Lake Stilwell Irrigation Co., of Kansas 
City, and which increases the capital stock from $1,/4}), - 
000 to $2,600,000. Incorporators, J. McD. Twimble and W 
J. Hallack, Kansas City, Mo., and Gardner W. Kimball, 
Wilmington, Del.——A site has been selected for the Shef 
field pumping station, water mains, etc. 

FT. McINTOSH, TEX.-—W. L. Giddens and H. Sparbert, 
of Laredo, Tex., are reported to have been awarded the 
contract for works here, to cost $12,000. 

JACKSBORO, TEX.—Reports state that plans for work: 
are being prepared by J. B. Hawley, of Fort Worth, Tex 

McKINNEY, TEX.—J. M. Pearson, Mayor, writes us 
that this place will issue $12,000 in bonds for 6-in. mains 
and fire plugs. No plans had been prepared up to May 17 

ROCKWALL, TEX.—D. C. Fonchen, Mayor, writes u: 
that plans and specifications for the proposed works have 
not yet been adopted. The water will be secured from 
wells. An engineer is wanted by the town. Pop., about 
1,800. 

ROGERS, TEX.—The Rogers Water, Electric Light & 
Heat Supply Co. has been incorporated with a capital of 
3,000 by H. G. Hendrick, A. B. Ates and T. T. Moore. to 
build works, etc. The water supply will be secured from 
Little River, about four miles distant. 

BLACKWELL, OKLA. TER.—This place will soon vote 
on the question of issuing $40,000 in bonds for works. 

OKLAHOMA CITY, OKLA. TER.—It is stated that E. 
P. Gallup has been awarded the contract at about $11,- 
000 for improving the works. 

VICTOR, COLO.—The city engineer is reported as pre- 
paring plans for ditches to supply water to the new dam 
works in the Pikes’ Peak water shed district 
_TULAROSA, N. MEX.—The Rinconada Land & Irriga- 
tion Co. has been incorporated with a capital of $100,000 
to build two reservoirs at the headwaters of the Rindosa. 
Prof. Herrick, of the University of Chicago, Chicago, Il., 
is making surveys. 

FAIRHAVEN, WASH.—An election will be held June 21 
to vote on the question of issuing $60,000 in bonds for 
new water mains, etc. 

MT. VERNON, WASH.—The Mt. Vernon Water, Elec- 
tric & Power Co. has been incorporated with a capital of 
$50,000. 

POMEROY, WASH.—The city has purchased springs for 
a new water supply, according to reports. 

ALBANY, ORE.—The Albany Canal & Water Co. has 
been incorporated with a capital of $150,000 by E. W. 
Langdon, P. A. Goodwin and Wm. Faber. 

CLAREMONT, CAL.—G. A. Gates, Pres., E. C. Morton 
and Dr. E. M. Pease have incorporated the Co-operative 
Water Co. with a capital of $60,000, to build works 

LOS ANGELES, CAL.—Superintendent Mulholland, of 
the water-works, has recommended the construction of 
another reservoir near Ivanhoe.’ Herman Silver is Chn 

LOS ANGELES, CAL.—The Artesian Co. has been in- 
corporated with a capital stock of $1,000,000 by W. J 
Williams, of Pasadena, Cal.; Frank A. Powell, of Fern 
ando, Cal., and Lee A. Phillips, of this city. 

RIO VISTA, CAL.—Bids are asked until June 17 for 150 
tons of c.-i. pipe, valves, etc., according to reports. F. J 
Kalher, Town Clk. 

SAN BERNARDINO, CAL.—Logan Allen, Cy. Clk., 
writes us that it is possible that an election will be held 
in June to vote on the question of improving the works. 

BISBEE, ARIZ.—A. B. Cass and Bradner W. Lee have 
been granted a 25-year franchise for works to cost $50,000 

WEISER, IDAHO.—This city will vote June 23 en the 
proposition of H. V. Gates, of Hillsboro, Ore., to build 
works and an electric plant here, to cost about $25,000. 

SALT LAKE CITY, UTAH.—F. C. Kelsey, Cy. Engr., is 
reported as preparing plans for the pumping station, to be 
biult jointly by the canal companies and the city ut a cost 
of $40,000. Bids will probably soon be asked. A. M. Can- 
non is Pres. of one of the three companies. Ezra ° homp- 
son is Mayor. 

SYDNEY, C. B., CAN.—Reid McManus has been award- 
ed the contract at $14,575 for building a new dam. ‘he 
Maritime Construction Co. bid $14,705. 

OTTAWA, ONT.—The water committee has recommen led 
that the city supply water to Clarkston at an advance of 
25% over city rates. 

SUSSEX, C. B., CAN.—The board of fire wardens is con- 
sidering the question of building works and a .ewerage 
system. 

EDMONTON, ALBERTA, CAN.—Bids are asked until 
June 16 for furnishing the materials and for constructing 
the proposed works, electric plant and sewers. The con- 
tracts for the water tower, sedimentation basin and ma- 
chinery will be advertised later. Willis Chipman, Ch. 


Engr., 103 Bay St., Toronto, Ont.; G. J. Kinnaird, Secy.- 
Treas. 


SEWERAGE. 


BRUNSWICK, ME.—The contract for the construction 
of the sewer system has been let to Craib & Co., Win- 
throp, Mass. 

BROCKTON, MASS.—An order has been passed to au- 
thorize the borrowing of $15,000 for surface drainage, $12,- 
000 to be used in improving Salisbury Brook and the re- 
mainder for a drain in the north end. 

DEDHAM, MASS.-—Sids are asked until June 10 for 
completing section B, ‘C and E and for constructing sec- 
tions F and G of the sewer system, in all about 5 miles 
of 24 to 26-in. pipe sewers and about 1,400 ft. brick sewer. 
E. Worthington, Engr.; Thos. P. Murray, Sewer Comr. 

SALEM, MASS.—The council has voted $1,000 to pay 
for preparing plans for an intercepting sewer in South 
Salem. 

CENTRAL FALLS, R. I.—A resolution has been passed 
appropriating $3,450 for a sewer in Hedley Ave. 

NEW HAVEN, CONN.—Local press reports state that 
bids are called for until June 9 for constructing sewers in 
Eagle St., Auburn St., Cedar St. and Houston St. 

MANCHESTER, CONN.—Directors of the Manchester 
sanitary and sewer district, J. T. Robertson, Chn., are 


considering means for a system for the new sewer dis- ~ 


trict. Plans for such a system have been prepared by 
George Johnson, C. EB. 

ROCKVILLE, CONN.—J. T. McKnight, Cy. Engr., in- 
forms us that the following bids were received May 20 
for constructing storm sewers on Maple and Union Sts.: 
Frank A. Gammino, Providence, R. I., $10,386; Michael 
Curtis, Springfield, Mass., $11,875; Charles H. Slocomb, 


| 
{ 
| 
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23. 
t Conn., $12,422; Conduer Bros., Chicopee, Mass., DES MOINES, IA.—The contract for the construction of NEW YORK, N. Y.—The Interstate Paving 188 sub. 
Britta Paving * Construction Co., Hartford,’ Conn., 5% miles of sewer for the new army post has been let to mitted the lowest bid at $114,204 for asph: ving 
$14,083: Maloney & Peterson, Springfield, Mass., $14,800; 0. P. Herrick for about $14,000. Third Ave. The = ~ for this and werk 
Michael O'Neil, Hartford, Conn., $14,536; Edward Tracy. VILLISCA, IA.—Reports state that this place is soon to opened this week will appear in mart week 8 i 
Derby, Conn., $16,235. The let a contract for a new sewer. eer, ( Br. for 
Frank A. Gammino. The trenching is through gravel an the paving o n . have approv 
sand at a depth of about 6 ft., although about 400 ft. is to Bh pa Be patty Ragen pl ere ‘and jail board of public works has declared its inte: fs 
be from 10 ft. to 14 ft. deep. has been let to the Cameron Septic Tank Co., Chicago, for !8- Local press reports state that an ele: to be 
= > held soon to vote on a $20,000 bond issue fo. 
THOMPSONVILLE, CONN.—The question of construct 2,70. this paving and for sewerage purposes ed fo 
ing about 3,100 ft. of 8-in. sewer in Elm St. is being con- KANSAS CITY, MO.—The following sewer contracts have ph entwre < © hither he al 
sidered. been awarded: District sewer, W. C. Mullins, $7,867; a special election Writ 
BROOKLYN, N. Y.—Bids are asked by the Brooklyn joint district sewer, north side Southwest Boulevard, 67 the aaten of paving certain streets, and to Vote 
borough president until June 11 for furnishing labor and Michael Walsh, $5,325; district sewer, 27th St. and Benton po cenee ahh aad nee ver, t rchase 
material for rebuilding about 710 ft. 16-in. cast-iron out- Boulevard to 13th St. and Norton Ave., F. C. Youmans, ° 
let sewer at foot of 15th Ave. J. Edward Swanstrom, $104,430. PLATTSBURGH, N. Y.—Local press reports ‘ate tha 
Bore. Pres. ROSLYN, WASH.—Bids are asked until June 17 for con- *i4# are called until June for constructing 3.09) 
EAST SYRACUSE, N. Y.—It is reported that Allen & structing about 1,300 ft. brick sewer. J. Mathews, Cy. Mannix, 
Farrington, Civil Engrs., Syracuse, have completed their 


surveys for the proposed sewer system for this village. 
Chas. Ray is one of the village sewer commissioners. 

GLOVERSVILLE, N. Y.—It is reported that an offer has 
been made to the city for the settlement of the cases for 
damages resulting from the alleged pollution of the waters 
of Cayadutta Creek by the city sewage. 

NORWICH, N. Y.—Bids are asked until June 9 for con- 
structing about 5,400 ft. 8 to 24-in. vitrified pipe sewers, 
25 catchbasins, manholes, etc. A. R. Choules, Village 
Clerk. 

ONEIDA, N. Y.—This city is to vote soon on the is- 
suance of $20,000 of bonds for sewer and street work. 

SARANAC LAKE, N. Y.—This place has voted to raise 
$40,000 for improving the village sewer system. 

WARSAW, N. Y.—According to reports the question of 
a system of sewers is being considered. 

HARRISBURG, PA.—The select council has passed the 
ordinance to issue bonds for $1,090,000 for city improve- 
ments. Of this bond issue, $365,000 will be for the sewer 
system. 

SPRING GROVE, PA.—Local press reports state sur- 
veys are being made for the proposed sewer system. 

VERONA, PA.—The contract for constructing the sew- 
erage for this place has been let to Lee & Riley, Pitts- 
burg, for about $30,000. The work is to be completed be- 
fore Jan. 1, 1903. 

WASHINGTON, PA.—The East Washington borough 
council has directed the borough engineer to prepare plans 
and specifications for a sewage disposal plant. 

WILLIAMSPORT, PA.—An ordinance has been reported 
to the councils providing for the construction of the en- 
tire Locust St. conduit and appropriating $110,000 for 
the work. 

YORK, PA.—It is reported that T. Chalkley Hatton, 
Wilmington, Del., has completed the plans for a $350,000 
sanitary sewer system for this city. 

BALTIMORE, MD.—A local paper quotes one of the 
city officials as saying that $4,000,000 of the proceeds of 
the sale of the city’s holdings in the Western Maryland 
R. R. stock may be avaflable for the construction of a 
system of sewers. 

ALEXANDRIA, VA.—This city has voted in favor of a 


$50,000 bond issue for s@wer, street and other improve- 
ments. 


CLIFTON PORGE, V4.—The town of West Clifton 
Forge is to t in a system of sanitary sewers and wili 
also lay about two miles of granolithic sidewalk soon. C. 
L. De Mott, Bngr., Lynchburg, Va.; H. S. Jones, Mayor. 


MORGANTOWN, W. VA.~+An election is to be held soon 
to vote on “hd he of $30,000 of bonds for sewer im- 


provements for making up an $8,000 deficit in the 
paving fund. 

BREVARD, N. G.—Local press reports state that the 
contract for a grivate seWer system, to be built for 


Nathan McMini, has been let to Ball & Cauble, Asheville. 

FORT DE SGTO, FLA.—Bids are asked until June 11 
for installing §SeWer system and constructing lavatory. 
Frank 8. Long, A. Q. M. 

NEW ORLEANS, LA.—Bids are asked until Aug. 11 for 
constructing abdut 98 miles of sewers and appurtenances, 
as is stated more fully in our advertising columns. F. 8. 
Shields, Secy. 

NEW ORLEANS, LA.—Bids are asked until Aug. 13 for 
furnishing and installing centrifugal pumping machinery, 


boilers, dynamos, etc., as described in our advertising 
columns. Hering & Fuller, 170 Broadway, New York, 
Engrs.; Geo. G. Earl, Gen. Supt.; F, S. Shields, Secy. 


AKRON, O.—The estimate of Engineer Payne for the 
sewer to be constructed near the Erie and C. A. & C. 
tracks has been approved by the commissioners. The 
sewer will cost about $3,960. 

CINCINNATI, O.—The contract for the Glenwood Ave. 
es has been let to F. H. Kirchner & Co. for 
15,064. 

CLEVELAND, O.—Bids are asked, according to press 
reports, until June 26 for constructing sewer in Ander- 
son St.; also for constructing that part of Doan Brook 
Valley main sewer lying between Doan St. and Super- 
ior St. Chas. P. Salen, Dir. Pub. Wks. 


CLEVELAND, O.—Press reports state that bids are 
called for until June 19 for constructing that portion of 
Doan Brook Valley main sewer, lying between St. Clair St. 
and the L. S. & M. S. Ry.; also for constructing main 
sewer in Doan St., between Doan Brook and Cedar Ave. 
Chas. P. Salen, Dir. Pub. Wks. 

TOLEDO, O.—Plans for a new sewer district have been 
approved by the committee on sewers, and according to lo- 
cal press reports $60,000 is to be spent for a district sewer. 
——The state legislature has passed a bill authorizing this 
city to issue $75,000 of bonds for sewer and street repairs. 

KALAMAZOO, MICH.—E. W. Buckley, Cy. Engr., 
writes us that at a recent election a $200,000 bond issue 
proposition was-carried. Of this amount about $47,000 is 
to be spent for sanitary and storm-sewer construction. 

MOLINE, ILL.—-The contract for building the tail- 
race sewer for the D., R. G & N. W. Ry. has been let to 
Page & Schnable, Chicago, for about $30,000. 

WAUKEGAN, ILL.—H. Thacker, Cy. Clk., writes us 
that it is proposed to construct a sewer system in part of 
the city and surveys looking to that end are being made. 

ATLANTIC, IA.—Mayor J. A. McWard writes us that it 
is expected that a survey and maps for a sewer system 
will be made, with a view to the construction of 
sewers next year. An engineer will probably be secured 
for this work soon; the city has voted a 2-mill sewer tax. 

BURLINGTON, IA.—C. Steece, Cy. Engr., writes that 
the Stony Lonesome Run sewer is to consist of about 
3.800 ft. of 4, 5 and 6-ft. sewers; estimated cost, $28,800. 

BURLINGTON, IA.—Resolutions have been before the 
council for the construction of a 27-in. tile sewer in 
Spray St. and a 24-in. tile sewer from Spray St. to 
West Ave. 


Clerk. 


SPOKANE, WASH.—The city engineer has been ordered 
to prepare plans for a full system of sewers for the 
Fourth Ward. 

SACRAMENTO, CAL.—Bond elections are to be held for 
the purpose of voting on bond issues for sewers, water 
mains, city hall and high school. The issue proposed for 
sewers is $450,000. 

WOLFVILLE, N. S.—Reports state that bids are asked 
until June 17 for constructing a system of sewers. John 
Galt, Ch. Engr., Toronto, Ont.; I. F. Herbin, Mayor. 

GRANBY, QUE.—The council has authorized the ex- 
penditure this summer of $4,500 for sewers. 


EDMONTON, ALBERTA.—It is reported that bids are 
asked until June 16 for constructing sewerage works and 
water-works. Willis Chipman, Ch. Engr., 108 Bay St., 
Toronto; Geo. J. Kinnaird, Secy. 


GARBAGE DISPOSAL-STREET CLEANING 


KITTERY, ME.—The U. S. Garbage Reduction Co. has 
been incorporated, with a capital of $1,250,000, by Albert 
E. Knowlton, Malden, Mass., and Chas. C. Smith, of 
Kittery. 


NEW YORK, N. Y.—Bids are asked until June 10 for 
furnishing 300 combination can and bag carriers, and 
until June 12 for loading and trimming deck scows and 
dumpers, and for the privilege of sorting and picking 
over and appropriating certain refuse, etc., at the dumps 
in Manhattan and the Borough of the Bronx. J. McG. 
Woodbury, Comr. St. Cleaning, 13 Park Row.——The 
board of estimate has practically awarded the contract 
to the Brooklyn Sanitary Utilization Co. for the final dis- 
position of the garbage of Brooklyn, according to reports 
dated May 27. 

HAZLETON, PA.—The council is finally considering the 
ordinance appropriating $6,000 for a garbage erematory. 

PITTSBURG, PA.—The question of disposing of waste, 
arbage, etc., by cremation and doing away with the ash 

arrel, etc., is being considered by the councijs. A. H. 
Leslie is Dir. Dept. Pub. Safety. 


RBADING, PA.—The question of appropriating $20,000 
for the collecting and disposing of the garbage, é@tc., after 
the present Contract expires, on June 20, is being con- 
sidered. The garbage committee has recommended that 
@ garbage crematory be built at once. The Decarrie 
Crematory Co., of Minneapolis, has submitted a propo- 
sition. 


SHARON, PA.—The question of disposing of the garbage 
is being considered by the residents of South Sharon. 
WARREN, PA.—The health board has decided to col- 


lect the garbage at a cost of 50 cts. a month to each 
householder. 


BALTIMORE, MD.—Chas. Edgerton, Contracting Mech, 
Enegr., Fidelity Bldg., Philadelphia, Pa., writes us under 
date of May 28 that a contract has been awarded to the 
Baltimore Sanitary Contracting Co. for a period of ten 
years. The company will build a plant under what is 
generally known as the Arnold-Edgerton system. The 
plant will comprise 28 digestors of 10 tons capacity each, 
seven of the Edgerton patent continuous presses similar to 
those used in Boston and Philadelphia. The buildings 
will be of modera design, with wharves, bulkheads and 
approaches arranged for delivering the material either by 
boat or by wagon and will be equipped with continuous 
conveyors of steel construction, electric light, power 
transmission, etc. Mr. Edgerton is furnishing the plans 
for the plant, which will be similar to the new plant 
which he is now building upon Spectacle Island, Boston 
Harbor, Mass. The boilers, digestors and continuous 
presses are being built under contract with the Coates- 
ville Boiler Works, Coatesville, Pa. Plans and specifica- 
tions for conveyors, engines, electrical equipment, build- 
ings, wharves, etc., will be ready for bidders in a short 
time. Frank A. Furst, Pres.; Sam’l A. Rice, Treas. 

CINCINNATI, O.—The' board of city affairs has decided 
to issue $75,000 in bonds for a crematory. 

COLUMBUS, O.—Bids are asked until noon June 10 for 
furnishing 30 can carrier carts for the hand patrol street 
cleaning department. C. M. Addison, Cy. Clk. 

DAYTON, O.—The council is considering an ordinance 
authorizing the issuing of $75,000 in bonds for a new 
crematory, etc. 

LINCOLN, NEB.—The court has decided that the ex- 
clusive contract recently let to Chas. Ross for collecting 
and disposing of the garbage is invalid. 

AUSTIN, TEX.—The question of having the city 
sprinkle the streets is being considered. R. E. White, 
Mayor; W. G. Sneed, Cy. Engr. 


STREETS AND ROADS. 


NORTH ADAMS, MASS.—It is reported that repairs are 
to be made to Miner and Brooklyn Sts., at a cost of 
about $20,000. 

HARTFORD, CONN.—The council has poo a resolu- 
tion appropriating $2,000 for macadamizing on North 
Huntington St. 

MANCHESTER, CONN.—Press reports state that the 
selectmen are calling for bids for about 4,000 ft. of macad- 
amizing on Main St. 

BROOKLYN, N. Y.—Bids are asked until June 11 for 
furnishing about 2,230 cu. Fa broken trap rock, 825 cu. 
yds. trap rock screenings, 650 cu. yds. broken limestone, 


and 450 cu. yds. limestone screenings. J. Edward Swan- 
strom, Boro. Pres. 


BUFFALO, N. Y.—Bids are asked until June 10 for con- 
structing and repairing hard material and wooden side- 
walks in this city. Francis G. Ward, Comr. Pub. Wks. 

NEW YORK; N. Y.—Bids are asked until June 10 for 
repairing sidewalks on various streets of this city. Jacob 
A. Cantor, Boro, President. 


OSSINING, N.. Y.—Bids are asked until June 10 for con- 


structing Linden Ave. road improvement. J. E. Holla, 
Village Pres. 


Cy. Clk. 

WATERTOWN, N. Y.—According to repor: 
of public works has been authorized to pay 
with bituminous macadam at an estimated 
684, and another with asphalt at a cost $1\,+) 

CAMDEN, N. J.—The county’ freeholders | 
contract for one mile of macadam road to Lb 
Philadelphia, for about $8,900. 

ELIZABETH, N. J.—Local press reports sta 
are called until June 16 for labor and materia! 
sq. yds. specification blocks, 10,000 lin. ft. 
750 lin. ft. new curb, lin. ft. curved curbst 
ft. 2-ft. bridge stone. N. K. Thompson, St. < 

NEPTUNE, N. J.—At a special election this 
to issue $18,000 of bonds for the South M 


Doard 
tre 


St. im. 
provement. 

NEW BRUNSWICK, N. J.—Bids are asked W.F 
Hawkins, St. Comr., until June 11 for 19,04 yds, of 
brick paving in five streets, and by Asbury | tain, of 
the county freeholders, until June 18, for abou: i2 mie 
of stone roads in five contracts, and about 1. miles 9: 
gravel road in five contracts. R. J. Doughe: County 
Engr., Court House Bldg. Bids will soon be «<keq py 
Commissioner Hawkins for brick paving in s rset St 
Sewers in certain streets are also proposed. \\. are jp- 
formed that besides the work mentioned abov the gity 
intends to spend about $125,000 in improveme mostly 
brick paving. 

OCEAN CITY, N. J.—This city has voted i: favor of 
a bond issue of $85,000, $70,000 of which is {or street 
improvements. 

WEST HOBOKEN, N. J.—Local press reports -tate that 
bids are asked until June 9 for asphalt paving on !’alisade 
Ave. Chas. L. Gerdts, Secy. 

AMBLER, PA.—This borough has voted advers.ly to 4 
bond issue for macadamizing and sewers, whi Upper 
Dublin township has voted to borrow $125," for road 
improvements. 

BUTLER, PA.—The contract for paving McKean §&t. 
has been let to J. A. Fredericks, Franklin, for $1,158. 

MILTON, PA.—Reports state that bids are called fo; 
until June 11 for about 4,765 sq. yds. brick paving, 3,175 
lin. ft. stone curbing, 263 ft. stone headers and ti ft 
curbing reset. Geo. W. Correy, Pres. Boro. Council; W 


C. Miller, Clk. 
SLATINGTON, PA.—The citizens have voted i 
an indebtedness of $60,000 for public improvenx 
SWISSVALE, PA.—The authorities will have a 


n favor of 


nts. 


bout $35,- 


000 to expend on street paving, curbing and grading as 


the result of a recent bond election. 
BALTIMORE, MD.—A hearing is to be hel 


regarding the paving of Fayette St. with vitrified bric! 


An ordinance has been before the council app 
$88,000 for paving on North Ave. with asphalt 

FORT WASHINGTON, MD.—Bids are asked | 
17 for grading parade ground and constructi 
roads, as is stated in our advertising columns 
McManus, Cons. Q 


d June 9 


ropriating 


blocks. 


until 


ng grave 
Geo. H 


ALEXANDRIA, VA.—This city has voted in favor ofa 
$50,000 bond issue for street, sewer and other public 


improvements. 
CLIFTON FORGE, VA.—We are informed 


town is to spend about $15,000 in street impr 


surveys for which are now being made. W. 
is Chn. St. Com. 


WEST CLIFTON FORGE, VA.—This town 


that this 
ovements, 
©. Moody 


is to put 


down about two miles of granolithic sidewalks in the 


near future. 
structed. C. L. De Mott, Engr., Lynchburg, \ 
Jones, Mayor, P. O. Clifton Forge. 


A system of sewerage is also to be co 


a; 


WILSON, N. C.—It is reported that $25,000 is to be 


spent for paving in this city this summer. 
, BARBOURSVILLE, KY.—Press reports state 


that this 


city is to do considerable street work this summer. 


ENSLEY, ALA.—The mayor has been authorized wv 
borrow $5,000 for cleaning, grading, curbing and paving 


CINCINNATI, O.—Local press reports state 


that bids 


are asked until June 9 for the improvement of Kim ani 


Northern Aves. Robt. Allison, Pres. 


crossing to Fairmount Ave. with granite, at 
$125, 


CLEVELAND, O.—The county commissioners, 


Ba, Pub. Ser. 
CINCINNATI, O.—The board of public servic 
cided to improve Harrison Ave. from the C., | 


e has de 
. &o 
a cost of 


according 


to a local press report, will receive bids until June 25 for 
grading and draining Euclid Road. Julius C. Dorn, Clk. 

COLUMBUS, O.—Bids, according to local press reports, 
are asked until June 16 for grading, paving and curbing 


in West Park Ave. 
COSHOCTON, O.—A local press 
Cherry St. is to be paved, at a cost of $16,067. 


report states that 


A resolu- 


tion for the paving of Fifth St. has also been passed. 


DAYTON, 0.—A resolution to improve Winona St. by 
grading, graveling, sidewalks, setting curbs, paving gut 


ters, etc., has been approved. 


GRAND RAPIDS, MICH.—City Engineer Anderson bs 
submitted the following approximate estimates for stree: 


improvements by grading and graveling: 


Worden St, 


$1,770; Mills St., $2,924; Adams St., $5,872; South le 


fayette St., $5,953; Prince St., $3,220. 


KALAMAZOO, MICH.—E. W. Buckley, Cy. Ever. in 
forms us that this city has voted to issue $20),00 o 


bonds for various public improvements. Abou 


t $113,00 


of this bond issue is to be for paving on West, Portagt, 


Burdick and Water Sts. 


ELGIN, ILL.—The contract for paving Douglas Av®. 
River St. and Milwaukee St. with brick has been let © 


John A. MeGapry & Co., Chicago, for $18,716. 


PEORIA, ILL.~—The contract for paving on Harrison St 
has been let to Dunbar & McAllister for $3,525. 
CEDAR FALLS, local press report stats ‘hi 
the city council has voted to 3 Main St. from Sixth © 
it. 


Tenth, and Normal St. to 13th 


ka 
; 
© 
| 
| 
be 


oe city 
mogtly 


avor of 
r street 


ror ofa 
public 


this 
ements, 
Moody 


to put 
in the 

be co 
H. § 


s to be 
hat this 


‘ized to 
paving 
lat bids 
im and 


has de 
& D 
cost of 


scording 
e 25 for 
1, Clk. 

reports, 
curbing 


es that 
resolu- 
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3 , IA.—Resolutions have been passed pro- 
™ japrovement of East Lyon St. and Indiana 
‘yy paving with vitrified brick. 
SHALLTOWN, IA.—Local reports state that bids 
‘ied for until June 9 for curbing, guttering and pav- 
rth Third St. J. H. Egermayer, Cy. Clik. 
-OPEKA, KAN.—Resolutions have been adopted for 
brick paving on East Eighth Ave. and Highth 
4 Jso for curbing same avenues. 
\HA, NEB.—Ordinances preliminary to the paving 
‘enderson and Cuming Sts. have been before the 


i 


LENA, MONT.—It is reported that an appropriation 
<>50,000, has been made by Congress to be expended 
‘« the next three years on the roads in the Yellow- 

National Park. According to the plans not only are 

oads to be built, but the old ones are to be surfaced 
macadamized. 

NSAS CITY, MO.—Resolutions have been adopted by 
». eounell for the improvement of Broadway, 334 S:., 
toh St Sixth St. and 47th St. by paving. 


r. LOUTS, MO.—A local press report states that plans 

. the extension of Lindell Boulevard from Union RBoule- 

i to the Skinker Road have been completed by Eames 

Young, Archs., and will be at once submitted to 
\\ovor Wells and the directors of the World’s Fair. 

sEATTLE, WASH.—The following public improvement 

‘otraects have been awarded by the public works board: 

ck paving Fifth Ave., Stirrat & Goetz, $6,511; Post St., 
james Markey, $6,351; Yesler Way, James Markey, $6,- 
“4: cement sidewalks, 27th Ave., Coast Concrete Co., 
2,080: concrete sidewalks, Jackson St., John Kalberg. 
<7.287: grading, 14th Ave., Lake Ave. and East Howell 
<+. Geo. Cessna, $10,235. 

SPOKANE, WASH.—The contract for grading on Eighth 
ave. has been let to August Ilse for $7,500. .The contract 
for cement sidewalks on the same street was also secured 
by Ilse for $5,231. 

ST. HELENA, CAL.—Local press reports state that bids 
are asked until June 10 for furnishing material for mac- 
adamizing Kearney St. 

TORONTO, ONT.—According to press reports, the fol- 
lowing local improvements have been recommended by 
City Engineer Rust: Asphalt pavements, Church S8t., 
$76,270; Castle Ave. and Walmer Road, $15,590; Widmer 
St., $2,750; Dunbar Road, $3,150. 

WALKERVILLE, ONT.—Reports state that bids are 
asked until June 9 for constructing about 24,600 sq. ft. 
granolithic sidewalks. Cecil H. Robinson, Town Clk. 


MANUFACTURING PLANTS. 


BRUNSWICK, ME.—The Bowdoin Paper Co. is asking 
bids for the construction of a pulp mill at Pejepscot. The 
new mill will employ about 60 men. 

NEW BEDFORD, MASS.—The contract for the erection 
of the new Butler mill, to be erected at Clark’s Point, has 
been awarded to B. F. Smith, of Pawtucket. 


PROVIDENCE, R. I.—The plans for a new weave shop 
of the Hamilton Mills, at Warren, have been completed 
and are now being figured upon. The new addition will 
be 301 x 286 ft. 

BRIDGEPORT, CONN.—Meloy & Beckwith, Archs., 
have prepared plans for a new factory for W. S. Bran- 
dagee on George St. It will be three stories, 44 x 100 ft. 
The contracts for the erection of the building wiil be 
awarded within a few days. 


NEW HAVEN, CONN.—Sargent & Co. will erect a new 
factory on Water St., to be six stories high. 250 x 50 ft. 
The cost of the building will be about $500,000. 

DUNKIRK, N. Y.—The executive committee of the Unit- 
ed States Radiator Works has decided to build a second 
plant, equal in size to the present one here, which now 
employs 267 men. 

NEW YORK, N. Y.—The 6-story candy factory of Jas. 
J. Matchett & Co., at South Fourth St. and Wythe Ave., 
was destroyed by fire on May 28. 


ROCHESTER, N. Y.—The directors of the Pneumatic 
Signal Co. have approved the plans prepared by D. C. 
Newman Collins, Arch., 29 Broadway, New York, for the 
new factory to be erected on the Lincoln Park site. The 
buildings will comprise a foundry, 60 x 240 ft.; machine 
shop, 120 x 240 ft.; pipe mill, 60 x 300 ft.; carpenter shop, 
60 x 150 ft.; blacksmith shop, 60 x 120 ft.; power house, 
50 x 80 ft.; paint shop, 60 x 60 ft.; casting stores, 60 x 
100 ft.; storage building, 60 x 240 ft., and an office build- 
ing, @ x The estimated cost of the buildings is 
$250,000.——The contract for the new factory building of 
the Stromberg-Carlson Co. has been awarded to A. Fried- 
rich & Sons Co., and work will start at once. 


UTICA, N. Y.—The Utica Steam & Mohawk Valley Cot- 


ton Mills Co. has decided to erect another mill near its. 


present one in West Utica, to be one story high, 100 x 175 
1t.—F. H. Gouge, Arch., has prepared plans for an 
addition to the building in Devereux St., to be of brick, 
five stories high, 51 x 32 ft. 


WATERTOWN, N. Y.—The H. H. Babcock Buggy Co. 
is contemplating erecting a building on Fairbanks St. 


CARNEGIE, PA.—The West Carnegie Sheet Steel Co. 
has let contracts for the open-hearth steel furnaces and 
sheet mill which it will erect two miles west of Car- 
negie. The contract for the grading, excavating and 
foundation work has been let to the Pittsburg Construc- 
tion Co. There will be two 25-ton basic open-hearth steel 
furnaces, the contract for which has been let to E. E. 
Erickson. Contracts for the buildings have been let to the 
Ft. Pitt Bridge Co. The contract for the blooming and 
sheet bar mill and the six sheet mills has been awarded 
to the Gruson Iron Works, of Philadelphia. 


COLUMBIA, PA.—The Columbia Flint Co. will purchase 
‘wo 100-HP. horizontal tubular boilers, one 180-HP. en- 
gine, belting, shafting, etc. C. B. Strickler, First Na- 
tional Bank Bldg., may be addressed. 

HANOVER, PA.—The Bonte Cordage Co., Ltd., con- 
templates building a 2-story addition to the cordage 
works at Hanover, to be 30 x 200 ft. and to cost $35,000. 


LANCASTER, PA.—The Lancaster Casting Co. has been 
organized to build an iron foundry here. It will be a 
2-story brick and steel building, costing $100,000. H. G. 
Shellenberger, 1110 Penn Square Bldg., Philadelphia, is 
interested, 

PHILADELPHIA, PA.—The Rawson Mfg. Co. is taking 
estimates for a 6-story factory to be built at Allegheny 
and Glenwood aves., at a cost of $75,000. The struc- 
ture will be 48 x 175 ft., of brick and slow-burning con- 
struction.—-Wm. .C. Furber, Arch., 421 Chestnut St., is 
taking bids for a 2-story 160 x 120 ft. brick manufactur- 
ing plant, to cost $30,000.——S. B. MacDowell, 1812 North 
Uber St., has been awarded the contract for erecting a 
brick factory at Second and Erie Aves. for Thomas Potter 
Sons & Co.—John Horton, 4573 Tacomy St., contem- 
plates erecting a chain factory in Frankford, to be three 


stories and to cost $40,000. No plans have yet been made, 


PITTSBURG, PA.—Bids are asked until June 9 for the 
erection of a machine shop at Brilliant pumping station. 
J. C. Brown, Cy. Recorder; J. C. McCandless, Dir. Dept. 

WAYNE, PA.—Work will soon be started on a 2-story 
brick and stone factory for Thos. H. Heist, Wayne Junc- 
tion. M. B. Bean is Arch., Lansdale 

BALTIMORE, MD.—It is stated in local papers that 
plans for a factory for the Baltimore Rolling Mill Co. 
have been completed and work will soon be started on the 
new works. The property is 468 « 458 ft., and is located 
on Fifth Ave., between Second and Fourth Aves.——Louis 
E. Horpel & Co. wili begin work within a few days on 
their new factory and warehouse on Clifford St., between 


* Poppleton and Amity. It will be five stories, 38 x 60 ft. 


Chas. L, Stockhausen has the contract 

HAGERSTOWN, MD.-—J. C. Roulett & Co. will build 
a 4-story knitting mill, 50 x 160, in this place. O. Scott 
is the Arch., Hagerstown. 

GREENVILLE, S. C.—Reports state that a company, 
of which John T. Woodside is to be President, will erect 
a cotton factory in this town. 

EATONTON, GA.—The Marietta Guano Co., now of At- 
lanta, has bought the compress building in this place and 
will establish a $40,000 cottonseed oil mill. P. P. Ezell 
is Gen. Mgr. 

LINDEN, ALA.—The Southern Cotton Oil Mill Co. has 
let a contract for an oil mill and ginnery, to cost $75,000 
and to be completed as soon as possible 

NEW ORLEANS, LA.—P. J. Morris has let a contract 
to W. T. Carey & Bro. for construction of a mattress and 
spring bed factory to be erected on Tchoapitoulas and 
Notre Dame Sts. The bullding will cost about $25,000, 
and about the same sum will be spent in other ways. 

MEMPHIS, TENN.—It is reported that B. B. Harvey & 
Co., of this city, are to erect a $50,000 cotton mill at 
Walnut Ridge, Ark. 

MEMPHIS, TENN.—The American Cotton Oil Co., of 
New York, has purchased a site and will erect a $250,000 
eotton oil mill thereon. David Trainer is Asst. Onerating 
Mer.——Couch Bros. & J. J. Egan Co. have purchased a 
site and will immediately erect a factory and warehouse 
thereon for the manufacture and storage of collars, pads 
and backboards.——<According to reports, Capt. A. A. 
Sharpe et al, who purchased the Roundaway Plantation, 
in Mississippi, have formed the Roundaway Mfg. Co., 
capitalized at $150,000, to establish a general cotton man- 
ufacturing enterprise. 

NASHVILLE, TENN.—The National Casket Co. is to 
build a $75,000 plant in East Nashville. There is to be 
two buildings, four stories high, with a floor space of 
60,000 ft. Frank C. Guthrie is Pres. of the company. 

LOUISVILLE, KY.—The Louisville Bolt & Iron Co.. 
Louisville, has increased its capital stock from $150,000 
to $350,000 for the purpose of building a plant for the 
manufacture of sheet steel. A site adjoining the present 
works has been secured, and the work of erection will be 
started at once. Plans are completed. L. S. Taylor. 
Pres., is now east purchasing the equipment, which will 
include two 30-HP. engines, four waste heat boilers, a 
26-in. muck mill, squeezer and finishing mills. 

CHICAGO, ILL.—The Hewitt Mfg. Co. has had plans 
prepared by W. Carbys Zimmerman for a brass foundry 
plant at Emerald Ave. and 40th St. It will be fireproof 
in construction, 400 x 100 ft., costing $100,000 

WAUKEGAN, ILL.—It is announced that C. M. Warner, 
of Syracuse, N. Y., is at the head of a syndicate which 
proposes to establish a modern glucose factory at this 
place, independent of the Corn Products Co. The syndi- 
eate will be backed by $7,000,000. 

MINNEAPOLIS. MINN.—The Washburn-Crosby Co 
will erect a new 6-story brick flour mill in this city. It 
will have a daily capacity of 3,000 barrels and will cost 
$125,000. 

ST. LOUIS, MO.—Plans have been completed and a per- 
mit granted to the St. Louis Basket & Box Co. to erect a 
factory building on the land recently purchased by them 
from the Chouteau, Harrison & Valley Co. at Penrose St. 
and the wharf. The object of the enterprise is to provide 
a veneer plant to conduct the veneer business. The 
plant when completed will employ 500 persons and is to 
be ready by Sept. 15. 

BRENHAM, TEX.—The board of directors of the Bren- 
ham Cotton Mill will soon decide on the new buildings to 
be put up. The main building will be two stories high, 
138 x 101 ft. 

DALLAS, TEX.—J. B. Cranfill, of this city, states that 
a refinery representing a cost of $250,000 and having a 
capacity of refining 500 barrels of crude oil per day will 
be established here. 

ORANGE, TEX.—Plans will soon be completed by Burt 
McDonald, Arch., for the Orange Paper Mill. The build 
ing will be three stories high, 60 x 150 ft. 

RAYWOOD, TEX.—The Raywood Rice, Canal & Mill- 
ing Co. will erect a rice mill, to be four stories, 50 x 60 
ft.; a warehouse, one story, 80 x 150 ft., and another 100 
x 100 ft. 

WAXAHACHIE, TEX.—The American Cotton Co. will 
erect gin plants here, at Ennis and at Lockhart. 

SPOKANE, WASH.—The Barnard Syphers Machinery 
Co. has let a contract to Wm. Oliver for the construction 
of a flouring mill building at Creston, to cost $40,000. 
It will have a capacity of 400 barrels. 

TACOMA. WASH.—The Tacoma Steel Co. has acquired 
title to 1,200 acres of tide flats across the Pinyallup River, 
on the east side of Tacoma Harbor. Plans for the first 
part of the plant, which will consist of a blast furnace of 
150 or 200 tons daily capacity, have already been com- 
pleted. * The completed works will include blast furnaces, 
rolling mill, coke ovens and other plants. 


MISCELLANEOUS CONTRACTS. 

STONE CRUSHER.—Bergen, N. Y.—This place has 
voted in favor of the purchase of a new stone crusher. 

WHARF.—Berkeley, Cal.—It is reported that a '00-ft. 
deep water wharf is to be built at the foot of Gilman St. 

RIVER IMPROVEMENT.—Lorain, O.—This city has 
voted to issue $200,000 of bonds for widening and other 
improvements to the river. 

FLOOD REPAIRS.—Elmira, N. Y.—The taxpayers have 
voted to bond the city for $40,000 for repairs, made neces- 
sary by recent floods, and for other purposes. 

ELEVATORS.—Winnipeg, Man.—It is reported that the 
Ogilvie Milling Co. proposes to erect 20 elevators this 
summer in Manitoba and the Northwest Territories. 

COAL MINE OPENING.—Wheeling, W. Va.—Bids are 
asked until June 15 for opening a 60-ft. coal mine shaft, 
as is stated in our advertising columns. Hoge & Cresap, 
Engrs. 

WALL TELEPHONES.—Washington, D. C.—Bids are 
asked until June 26 for furnishing the signal corps with 
250 portable wall telephones. A. W. Greely, Ch. Signal 
Officer. 


DREDGING.—Mare Island, Cal.—Bids are asked untii 
July 5 by the bureau of yards and docks, Washington, D 
C.. for dredging about 100,000 cu. yds. at the navy yard 
in this place. 

LEVEE WORK.—Cincinnati, O.—The board of public 
service has been requested to have an estimate made of 
the cost of improving Union Levee, preparatory to a bond 
issue of $55,000. 

COALING PLANT.—Washington, D. C.—Bids are asked 
until July 12 by the bureau yards and docks for building a 
coal-handling and coal-storage plant at the navy yard, 
Bremerton, Wash. 

LEVEE WORK.—New Orleans, La.—Bids are asked until 
July 1 for about ten miles of levee enlargement, as is more 
fully described in our advertising columns. J. T. McClel- 
lan, Pres. Comrs. 

DOCKS.—San Francisco, Cal.—The contract for con- 
structing the dry dock wharves, to be located in Central 
Basin, has been let to the San Francisco Dry Dock Co., 
their bid being $79,206. 

DRAINAGE DITCH.—Evansville, Ind.—A petition has 
been granted for the establishment of a drainage ditch 
running from east of Barker Ave. to the Carpenter Creek 
Ditch; estimated cost, $3,000. 

FIRE-ALARM SYSTEM.—New York, N. Y.-—A resolu- 
tion has been passed by the aldermen requesting the 
board of estimate to appropriate $25,000 for an electric 
fire-alarm system in Richmond. 

WHARF, WAREHOUSES, ETC.—Seattle, Wash.-—Local 
reports state that bids are called for until June 10 for 
constructing wharf, warehouse, etc., at Fort Flagler 
Major G. S. Bingham, U. S. Army. 

WAGON WHEELS.—New York, N. Y.—Bids are asked 
until June 17 for furnishing the fire department with 20 
front wheels and 20 hind wheels for wagons. Thos 
Sturgis, Fire Comr., 157 East 67th St. 

FILLING, DREDGING, RIPRAPPING.—Baltimore, Md 
-Bids are asked until June 19 for filling in swamp, dredg 
ing and building riprap wall at Fort Howard, as stated in 

our advertising columns. Saml. V. Ham, Q. M. 

CANAL WORK.—Chicago, IIl.—Bids are asked until 
June 23 for constructing two miles of trunk, western sec 
tion, Illinois and Mississippi! Canal, as advertised in En- 
gineering News. Maj. J. H. Willard, U. S. Engrs. 

PORTLAND CEMENT.—Catlettsburg, Ky.—Bids are 
asked until June 30 for furnishing about 12,450 bbls 
American Portland cement, as is stated in our advertising 
columns. Major Ernest H. Ruffner, U. S. Engrs 

DRAINAGE WORK.—Minneapolis, Minn.—George A 
Ralph, Ch. Engr. State Drainage Board, has been in- 
structed to visit various counties regarding proposed 
drainage work, for which $25,000 is to be spent this year 

ELEVATOR, MAIL LIFT.—Washington, D. C.—Bids are 
asked by the supervising architect until June 14 for in- 
stalling new hydraulic elevator and new mail lift in the 
vu. § custom house, court house and _ postoffice, 
Omaha, Neb. 

LUMBER, HARDWARE, GLASS, ETC.—New York, N 
Y.—Press reports state that bids are asked by the commis- 
sioner of immigration until June 9 for furnishing lumber, 
hardware, paint, glass and other supplies for the station 
during the fiscal year. Wm. Williams, Comr. Ellis Island 

PNEUMATIC TUBE MAIL SERVICE.—Washington, D 
C.—Press reports state that the postmaster-general has 
called for bids, to be received until July 12, for installing 
pneumatic tube mail service in Boston, Brooklyn, Chi- 
eago, New York, Philadelphia, St. Louis and Washington 

DRY-DOCK.—Seattle, Wash.—According reports, 
Moran Bros. are to construct a $425,000 floating dry-dock 
for use in their shipyards. The dock is to be over 400 
ft. long, and will have a breadth of 100 ft. The motive 
power is to be electricity. The work of construction is to 
begin by Aug. 1 

WHARVES.—New York, N. Y.—The board of estimate 
has allowed an appropriation of $6,000,000 for the im- 
provement of the North River water front from Charles 
St. to West 224 St. Ten new 800-ft. steei piers are to be 
built on this strip, giving a total wharfage capacity of 
more than five miles. 

HARBOR IMPROVEMENTS.—Tacoma, Wash.—Major 
Willis, U. S, Engrs., is preparing revised plans for the 
local harbor improvements, for which an appropriation 
of $115,000 has been allowed. The work is to consist of 
widening the lower channel from 200 ft. to 400 ft. and 
deepening it from 26 ft. to 34 ft. 

CREEK WALLS.—Denver, Colo.—The board of public 
works has completed estimates of cost of walling Cherry 
Creek from Colfax Ave. bridge to York St., a distance 
of about three miles, and of acquiring a 100-ft. channel 
within these boundaries. The cost, including payment for 
needed land condemned, is about $300,000. 


PUBLIC BATHS.—St. Louis, Mo.—Joseph Whyte, Harbor 
ind Wharf Comr., has made plans for the building and 
equipment of ten public bath houses to be erected along 
the river front. The cost of this work will be $100,000, 
and $50,000 of this sum is already available, while the 
balance will be appropriated by the municipal assembly 

TUNNEL.—Oakland, Cal.—A hearing is to be held June 
9 on the report of the viewers regarding the proposed 
tunnel road to Contra Costa county. The road, as pro- 
jected, starts on Russell St. in Berkeley and thence con- 
tinues through a 1,050-ft. tunnel into Contra Costa 
county. The cost of the tunnel is estimated at about 
$50,000. 

CANALS.—Ottawa, Ont.—The governmert grants for the 
Dominion canals are as follows: Lachine, $29,000 (in- 
cluding $25,000 for electrical installation); The Galop, 
$50,000; Farrans Point, $26,000; The Sailanges, $100,000; 
North Channel, $50,000, and Rapido Plat, $50,000. The 
vote chargeable to income gives the Lachine $10,500, the 
Chambly $25,000, St. Ours $3,500. 


U. S. POSSESSIONS AND CUBA. 


PAVING, SEWERS, ETC.—Mayaguez, P. R.—This city i 
arranging to spend $20,000 for an aqueduct, $107,000 for 
sewers, $30,000 for paving, $15,000 for a slaughter house 
etc. 

STEAMSHIP LINE.—Alaska—The Alaska Transporta- 
tion Co. has been incorporated with a capital of $50,000 
by W. B. Glafke and John D. Carson, to build and operate 
steamships between Portland, Ore., and Alaska 

RAILWAY WORK.—Alaska.—Reports state that the 
White Pass & Yukon R. R. Co. proposes to improve its 
road this season. J. P. Rogers is Supt., Skaguay, Alaska; 
S. H. Graves is Pres., 1016 Chamber of Commerce Bldg., 
Chicago. 

RAILWAY.—Alaska.—M. J. Heney, builder of the White 
Pass & Yukon Ry. (1016 Chamber of Commerce Bldg., 
Chicago, Ill.), is understood to have received the con 
tract from E. C. Hawkins, of Seattle, Wash., Mgr. Klon 
dike Mines Ry. Co., for building this company’s line 
through the mining district in the north at about %3.- 
000,000. The line will be about 85 miles long and will 
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require about two years to build. Bids for furnishing the 
supplies are reported as being received at the Seattle, 
Wash., office. Mr. Hawkins, Pres. and Ch. Engr., Seat- 
tle, confirms the above report. He writes us that the line 
will extend from Dawson City to Klondike City, Grand 
Forks, Carmacks, etc. A report from Tacoma, Wasb., 
dated May 31, states as follows: Capt. J. R. De La Mar, 
104 West Mth St.. New York, is at the head of a 
syndicate which proposes to commence immediate 
construction work on a 450-mile road from Valdes to 
Eagle, on the Yukon River. Capt. De La Mar has been 
acquiring options to more important groups of copper 
mines in Copper River Valley and at the mouth of the 
Copper River. His options aggregate nearly $2,000,000, 
and cover some of the largest copper ore bodies in the 
world. The financing of the proposition is in the’ hands 
of Abbott & Helm, Wall St., New York. who, with Capt 
De La Mar, have let the contract for the constriction of 
the first section of 160 miles to M. J.,Heney, builder of the 
White Pass Ry. This section will carry the line to the 
Bonanza Copper group of 35 claims near the junction of 
the Copper and Chittyna rivers. They have been bonded 
for $1,000,000. Cant. De La Mar also has an option 
on the Nicoll group, on Chittyna River. Mr. Heney has 
gone to New York and is expected back in two weeks. 
Present plans contemplate the rapid assembling and 
shipment north of material, in order that part of the road 
can be built this summer. Two rival companies propose 
building railroads through Central Alaska. One of these 
is the Central Alaska Exploration Co., formed by Capt. 
John J. Healy to build the road over the Valdes-Eagle 
route. Another company now has surveyors in the fleld 
between Resurrection Bay and Rampart. 
AQUEDUCT.—Arecibo, P. R.—Ernesto Baldero has been 
awarded the contract at about $40,000 for completing the 
aqueduct for the water-works. Jairal Sifre, of San Juan, 
P. R.. has been awarded the contract at $12,700 for the 
electric wiring. , 


FOREIGN CONTRACTS- EXPORT NEWS. 
ELECTRICAL SUPPLIES.—Milan, Italy.—El. C. Piva, 


of Milan, is reported as wanting prices for electrical 
supplies. 
RAILWAY.—Mexico.—Reports state that the Mexican 


Central R. R. Co., of St. Louis, Mo., and Mexico City, will 
soon begin work on its proposed road from Mexico City to 
Tampico, Mex. 

DWELLINGS.—Glasgow, Scotland.—Reports state that 
the city council of Glasgow has asked Parliament for 
power to borrow about $3,750,000 for erecting 400 three- 
story dwellings for the poor. 

POWER PLANT.—Montemorelos, Mex.—It is stated that 
L. B. Shepherd, of Mexico City and Monterey, Mex., pro- 
poses to build a power plant at Montemorelos and to build 
an electric road 23 miles long. 

ELECTRIC TRAMWAYS AND LIGHT PLANT.—Val- 
paraiso, Chilii—Bids are asked by the city council ot 
Valparaiso until Sept. 1 for constructing an electric rail- 
way and an electric light plant. 

GALVANIZED WIRE.—Portugal.—Bids are asked by the 
Royal Portuguese Ry. Co., 28 rue de Chateau-dun, Paris, 
France, until June 9 for furnishing 34,300 kilograms of 
1. 2, 3 and 4-millimeter galvanized wire. 

ELECTRIC TRAMWAYS.—Christ Church, New Zealand. 
—Reports state that the British Electric Traction Co., ot 
London, Eng., has submitted a proposition to the council 
for installing an electric tramway in Christ Church. 

DOCKS.—Belfast, Ireland.—The works committee of the 
harbor board has recommended the construction at once 
of a new graving dock 750 ft. long for Harlan & Wolff, 
the ship builders; estimated cost about $2,000,000. 

PUMPING MACHINERY.—Monterey, Mex.—It is stated 
that contracts for pumping machinery, etc., for the pro- 
posed new works for this city will soon be let by Louis 
R. Freeze, who has just completed the sinking of wells 
for a water supply. 

POWER PLANT.—Mexico.—Reports state that Wm. C 
Whitney and F. S. Pearson, of the Met. St. Ry. Co., of 
New York, have secured the concession for a 40,000-HP. 
power plant near Huatchimango. Hugh L. Cooper is 
Consult. Engr., New York. 

ELECTRICAL CONDUITS.—Peru.—The Peruvian Minis- 
ter Du Fomento has ordered a study to be made, with a 
view to the eventual suppression of all overhead electric 


wires. The present lines will, it is believed, be replaced 
by underground conduits. 

RAILWAYS.—Mexico.—The properties of the Greeti 
Consolidated Copper Co., of New York, N. Y., have been 


sold to the General Electric Co., of New York, according 
to reports. The new owners, it is understood, will build 
railways, etc., in connection with the plant. 

ELECTRICAL APPARATUS.—Launceston, Tasmania.— 
Bids are reported as wanted by the city council until 
Sept. 15 for furnishing a polyphase generating transmit- 
ting and distributing plant, transforming apparatus, en- 
closed arc lamps, rebuilding present plant, etc. 


BUILDINGS.—England.—Plans are wanted by W. H. 
Prescott, Engr. Tottenham Urban District Council, Lon- 
don, until.July 16 for municipal buildings, fire station, 
baths, etc.; prizes, $1,000, $500, $250, and by the town 
clerk of Liverpool, until Sept. 15, for laborers’ dwellings 
to accomnrodate 2,500 people; prizes, $1,250, $750, $500. 

POWER PLANT.—South Africa.—The Chartered Co. of 
South Africa, of London, has granted an exclusive fran- 
chise for 75 years to develop the water power at the 
Victoria Falls on the Zambesi River, S. A., to the African 
Concessionas Syndicate, Ltd., who will spend about $4,- 
000,000 on thé work. Sir Deuglas Fox, 28 Victoria St., 
London, S. W., and Sir Chas. H. T. Metcalf, Cape Town, 
Cc. of G. H., are the Consult. Engrs. 

ELECTRIC TRAMWAYS.—St. Petersburg, Russia.—It is 
understood that the Russian government has definitely 
decided to grant a concession for building an electric 
railway in St. Petersburg and to the suburbs to Murray 
A. Verner and H. Sellers McKee, of Pittsburg, Pa. These 
men will form a syndicate which intends to take over and 
reconstruct the entire surface lines of St. Petersburg. 
The capital stock will be $51,000,000, and will come mostly 
from the U. S. The lines in the city alone, it is under- 
stood, will be about 200 miles long, whereas the length is 
now about 34 miles. 

ELECTRIC TRAMWAYS.—Australia.—Milliken Bros., 11 
Broadway, New York, N. Y., are reported as shipping 
structural materials for the new Sydney City & Suburban 
Tramways, Sydney, N. S. W. The General Electric Co. 
has the contract for the power plant, etc., to cost $800,- 
000. It is undérstood that other contracts will soon be let. 
Address R. W. Cameron & Co., Agents, 23 South William 
St.. New York.——Noyes Bros., of Adelaide, South Aus- 
tralia, are understood to have secured the contract for the 
Westinghouse Electric & Mfg. Co., of Pittsburg, Pa., for 
an electric tramway to be 66 miles long, and to cost §3,- 
600,000. The existing horse lines are to be acquired at 
a cost of about $1,750,000. 


PUBLIC IMPROVEMENTS.—Mexico.—The finance de- 
partment has sent to Congress a bill authorizing the exe- 
cutive to issue the fifth and last proceeds, about $20,000,- 
000, to be applied to the payment of subsidies to railway 
companies. Also the executive is empowered to issue 
bonds payable in Mexican or foreign coin as may prove 
most advantageous to provide money for the improvement 
of the National Tehuantepec Ry. for port works at the, 
Gulf and Pacific terminals of the road; to meet expenses 
of the new port works at Manzanillo; public buildings at 
Vera Cruz; the construction of a new legislative palace 
and the expenses connected with the water-works of 
Mexico City and sanitation works now approaching com- 
pletion there. 


_WATER-WORKS, DRAINAGE, ETC.—Bahia, Brazil.— 
U. S. Consul Eugene Seeger, of Rio de Janeiro, Brazil, re- 
ports that Bahia has about 200,000 inhabitants, who live 
in 17,000 houses. The water supply available for this 
population is entirely inadequate. A local company, called 
Queimado,"’ has had the contract of furnishing the city 
with water ever since 1852. It conducts the water from 
neighboring mountains, and altogether has spent about 
$1,500,000 for water-works, a pipe system, fountains, fire 
plugs, etc. Long negotiations between the Queimado Co. 
and the city for the purpose of adequately increasing the 
water-works came to a conclusion three days ago. The 
Queimado monopoly is renewed for 45 years and the com- 
pany is awarded some valuable franchises and privileges. 
On the expiration of the contract, the city has the option 
to buy the company’s plants, at the valuation of experts. 
The use of water is made obligatory for each dwelling, 
and the municipality regulates the price—$3 a month for 
the average dwelling for 400 liters (422 quarts) a day and 
20 reis per 20 liters (21 quarts) for water furnished at the 
public fountains and hydrants. The improvements called 
for in the Queimado Co.’s new contract will cost about 
$600,000. Plans and specifications have been made by 
experts. Owing to the financial crisis at present prevailing 
in Brazil, the company is unable to oblain the money re- 
quired to complete the Bahia water system, and for this 
reason desires to sell its plant and privileges. The price 
asked is $1,100,000. The earning power of the works 
when completed in accordance with the new contract, is 
estimated at $300,000 per year. Tne agent of the above- 
mentioned company assures the consul that the person 
or corporation furnishing the city with water under the 
new contract will also be awarded the contract for es- 
tablishing a drainage system and for furnishing the 
houses with sanitary plumbing. 


CONTRACT PRICES. 


PAVING.—New York, N. Y.—The followin 1 
were received June 2 for macadam paving 
East 136th St.; D. W. Moran, 686 Tremont Ave. 2,925 
yds. of granite paving on sand foundation, 2.02; Hewitt 
Co., 1,650 yds., 35 cts.: 
ck excavation,.275 yds., ; filling, ; 13 
to 18-in. drain pipe, 50 cts.; 


CEMENT SIDEWALKS.—Salt Lake Ci l 
Kelsey, Cy. Engr., informs us that the he 


ntract let to the treet Im 
Francisco, Cal.: of Sa 
Cmt 
Gradin 
Bidder. 1,500" 
cu.yds. sq Tor 
City Street improvement Co..... $0.60 


*Imported cement; 17% cts. for Utah cem, 
ported cement; $10,250 for Utah cement. “ 


Key. 22 miles, (1) to 17 
cts., (2) 12% to 15 cts., (3) 40 cts., (4) $40. (5) « yi 
erman, Dolson & Co., 10 miles, (1 and 2) 16 ct- : 
30 ets., (4) $35, (5) $20. 
GRAVEL.—Alexandria, La.—F. F. Rogers, of | ' 
has been awarded the contract at 85 cts. acu.) ¢. 
furnishing 15,000 cu. yds. of gravel for paving \N 
Welch is Mayor. ; 
LAYING WATER PIPE.—Butte, Mont.—T). 
commissioners received the following bids May read 
for laying 1,300 ft. of water pipe at the county tal 
Ed. Wright 2-in. 4% cts. a ft., 4-in. 7% cts.; A 
er, 4-in 8 cts.; J. Kruger, 2-in. 4 cts., 4-in. 6 « 
ASPHALT PAVING.—Brooklyn, N. Y.—The ; yj 
bids were received May 28, 1902, for asphalt repa. 2 , 
concrete. in DeKalb Ave.: : 


Uvalde Cran- Cen- 0k 
Asphalt ford tuary 
Co.,1 Co., Cont’g 
Quantities, B’way,215Mon- Co., 
N. tague Brook- 
city. lyn. 
Asphalt .....8,800sq. yds. $1.55 $1.40 $2.50) «1 
Adj pymt .. 180 “ “ 15 
Concrete ....1,650cu. yds. 5.00 5.75 6.50 


New curb’...7,400lin. ft.. los 
Old curb .... M0 12 35 40 
Manhole covrs each... 3.00 5.00 21.00 
$26,782 $27,465 $40,681 S25 
WATER METERS, ETC.—Cambridge, Mass.—F. ¢ 


Brooks, Supt., writes us that the following bids wer re. 
ceived May 24, 1902, for furnishing about 150 wat: 

ters and water pipe: Warren Foundry & Machine Co, 
Broadway, New York, 4, 6 and 8-in. pipe, $32 a ton of 


‘ new curbstone, 59 ets.; 2,240 lbs., with bell down, $31.50 with bell up; \ 

a aeeing, 22 cts.; new bridge stone, 600 ft., 55 cts.: total, Drummond & Co., 192 Broadway, New York, 4-in. pips 
3, ma : $33.95; 6-in., $32.95; 12-in., $31.60, with bell down; Nep- 
Bids Received at New York, N. Y., June 2, 1902, for Telford Macadam, Etc., in Hoffman “$t., ; Breax. 

¥. J. H. 

Leeson rady, on. elmann 197t Murray, Mang. 

Quantities. & Brown, 525 Co.,147  Jr., 147 St. and 145 Co. 

E. 118th E,125th E. 125th Webster B.125th New 

— : 125th § St. St. St. Ave. St. York 
Marth 3,000 cu. yds. $0.01 $1.00 ee 28 $0.90 $0.50) 
New flagging 16,650 “ or .22 .80 -23 ~ 21 
New bridge stone ............ 1110 60 1.00 0 -60 
7,480 cu. yds, 1.60 1.00 1.10 1.00 70 96 1 
150 each... 2.00 2.00 4.00 5.00 1.50 3.00 2.00) 


$19,183 


$23,619 


MACADAM ROAD.—Willimantic, Conn.— 
received the following bids May 26, 1902, tee a 
paving on the South Windham road: Brazos & Sons 
Middletown, telford gravel, per lin. ft., $1.58; for gravel 
straight, 96 cts., and for cobble gutterr per sq. yd. 50 cts. : 
telford gravel, $1. i gravel 
, 96 cts.; cobble tt : 
culvert pipe, per ft., $1.58. 
WATER-WORKS.—Caldwell,, N. J.—The follow 
were received May 12 for furnishing the melanoma 
constructing the proposed water-works, as advertised In 
Engineering News; Tribus & Massa, Consult. Engrs., 84 
Warren St., New York: Pipe—tons to be of 2,240 Ibs.— 
Warren Foundry & Machine Co., 160 Broadway, New 
York, 1 ton 12-in, cast-iron pipe, 3 tons 10-in. ¢.-i. pipe 
100 tons 8-in. pipe, 190 tons 6-in. pipe, 60 tens, 4-in. pipe. 
$31.80 a ton; 19,000 Ibs. of cast-iron specials, 25% cts. a 
Ib. ; U. S, Cast-Iron Pipe & Foundry Co., Philadelphia 
2,000 Ibs, to ton), 12 and 10-in. pipe, $28.40 a ton; & and 
6-in. pipe, $28.90; 4-in., $29.90; specials, 3 cts.’ a Ib.: 
R. D. Wood & Co.. Philadelphia, 12, 10, 8, 6-in. pipe, $32: 
4-in., $35; L. J. Richardson Co., Owego, N. Y. "pipe, 
$32.25 a ton; castings, 25% cts.; other bids were: é 


tune Meter Co., Jackson Ave. and Canal St., New York, 
%-in. meter, $9.40; %-in., $14; 1-in., $18.75, with resil.- 
ent frost bottoms; %-in., $8.40; %-in., $12.50; 1-in., 
$16,75, with c. 1. frost bottoms; Hersey Mrg. Co., E St., 
South Boston, %-in., $8.40; %-in., $12.60; 1-in., $16.80. 

BRICK PAVING.—Oshkosh, Wis.—The following bids 
were received May 8, 1902, for 3,200 sq. yds. of brick pay- 
ing in three streets: Harding, Nelson & Johnson, Racine 
Purington block, cement filler, $2.39 per. sq. yd.; metro- 
politan block, cement filler, $2.42; sand filler, $2.34: Mur- 
phy-Grout filler, add 7 cts.; new limestone curb, 50 cts 
per lin. ft.; sandstone curb, 60 cts.; resetting old curb. 
15 cts.; protection curb, 30 cts.; paving between street 
railway tracks, company to do excavating, 50 cts. ad 
ditional per sq. yd.; crosswalks, $9 extra; price same on 
brick or block. Marden & Monahan, Oshkosh, with cement 
or pitch, filler, $2.45; sand filler, $2.36; limestone curbing. 
51 cts.; resetting curb, 18 cts.; headers, 33 cts.; between 
rails, 70 cts. per yd. extra; crosswalks, $9.50; metropolitan 
block, 5 cts. extra per yd. Chris Johnson, Oshkosh, Pur- 
ington block, $2.41; metropolitan block, $2.43; between 
rails, $3.08; limestone curbing, 52 cts.; sandstone curbing 
65 cts.; crosswalks, $12 extra; resetting curb, 18 cts. 


Bids Received at Caldwell, N. J., May 12, 


1902, for Constructing the Proposed Water-Works. 
Darling Eddy L. J 
Sweet R.D. Kennedy M.F. Pumping Valve Rich- 
Sineein & Wood & Valve Smith Mfg.Co., Co., ardson 
Ss. Doyle, Co., Mfg. (Lud- Williams- Water- Co., 
low),New _—iport, ford, Owego, 
phia. or’ ork. Pa. N.Y 
gate valves e $29.08 .00 $30.00 30.40 $27.36 $32.00 $32.00 
21.21 23.00 21.00 24.00 1.00 23.00 23.00 
15 each 16.05 17.25 14.40 16.80 15.00 17.00 17.00 
6-in. check valve 6.14 7.00 5.25 6.80 6.00 7.40 7.40 
cues 10.00 18.00 9.60 11.40 10.00 11.50 11.40 
Hydrants with 4-in. valve ..... 50 each... suns 0 28.00 31.00 32.45 28.00 30.50 30.50 
Extension gate-box............ 316 2°65 3.05 3.00 2.25 3.25 3.25 
Saimon L.J.. R. H. 
ros. Richard- Kernan, 
Quantities. So. Plunkett Richards, Smith, son Co., South 
c.~i, pipe, laying, ete. 25 lin. ft $0.45 50 $0.53% 30.27 Yo 50 
Setting hydrants etc., ..... "BO each... 5.00 5.00 500 900 PY 
Rock excavation in trench 50 cu. yds 250 3.00 3.00 3 2 2.00 
Dry rubble masonry ....... 3.00 4.50 250 450 1.00 
Portland cement, a barrel......... 3.00 2.50 3.00 2:00 150 2.50 
Total $6,914.35  §7,788.30 $6,932.90 $6,020.31 $5,996.65 $6,886.28 


|| 
: COUNTY ROADS.—Harris County, Tex 
formed that the following contracts were let | 
commissioner, Houston, Tex., several days a; 
ing a number of miles of county roads, cost 
$252,276; (1) bid for grading, (2) for ditching 
tion for culverts, (4) creosote lumber, (5) t 
| 
| 
: 
3 
é 


-upplement—June 5, 1902. 
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\NAL WORK.—New Orleans, La.—J. J. Keegan has 
awarded the following contract for work on the open 
is) Nashville system: Excavation for open and lined 
is, $5,000 cu. yds., at 37 cts. a yd.; rehandling and 
ying excavated material, within 500 ft., 5,000 cu. 
14 cts.; yellow pine sheet piling, 790 M ft., B.M., 
yellow pine lumber for bracing, etc., 350 M ft., $32; 
y eypress for culverts, 11 M B.M., $24; total, 


cK AND DAM.—Kentucky River.—Maj. Ernest H. 
ner, U. 8. Engr., Cincinnati, O., received the following 

May 19 for furnishing the materials and for con- 
ccting lock and dam No. 10 and two lock houses, Ken- 
xy River: 


LUMBER— 
New York: 

Hemlock timber, 20 ft. and under, per M., $16.50 to 
$17. Piling, Eastern spruce, 35 to 40 ft., ranging 30 
to 40% 12-in. butts, $6 to $7. 

Yellow pine, random cargoes, $20.50 to $21.50. 

IRON— 
Pig Iron 

New York—Northern foundry, tidewater, No. 1, A 

$21.50 to $22; No. 2, X, $20.50 to $20.65; No. 2, 
plain, $20 to $20.65; Tenn. and Ala., No. 1 foundry 
$20.50 to $21; No. 2 foundry, $19.25 to $19.75; No, 
foundry, $18.25 to $18.50. 


Bids Received at Cincinnati, O., May 19, 1802, for the Construction of Lock and Dam No. 10, Kentucky River. 


Quantities. 

rimber, permanent construction 
Barth excavation 5,000 
Stone masonry 
Iron aud steel .... 250,000 Ibs... .. 
Outbuildings ..... eee 


Sheridan- 
Robert Mason Kirk 
A. & Hoge, Jno. Contracting 
Cummings, Co., Short Co., 
Pittsburg, Frankfort, St. Louis, Valley View, 
Pa. Ky. Mo. Ky. 
$50.00 $35.00 $36.00 $45.00 
40.00 45.00) 45.00 
20 40 
35 40 30 
SS 60 
4M 2.00 4.00 2.00 
50 40 30 
4.00 3.80 3.85 4.50 
1.00 1.50 1.40 1.50 
50.00 45.00 50.00 
OT 055 OD OS 
03 AM O4 04 
30 20 
2.5 2,500 3, 300 2,000 
600.00 150.00 30V.00 100.00 
100.00 100.00 150.00 450.00 
$197,730 $183,725 $187,072 $216,390 


BRICK PAVING.—Lawrence, Kan.—The following were 
awarded contracts May “v, 1902, for brick paving in Mas- 
sachusetts and Lee Sts.; (1) bid of John Ritchie, Topeka, 
on 27,900 sq. yds. brick paving; (2) Ramsey & Ramsey, 
T yds.: Excavation of 
earth, a cu yd., (1) 28 cts., (2) 27 cts.; old macadam 
picked off in surfacing street and applied to filling on 
street measured, once only, in excavation, a cu. yd., (1) 
6O ets., (2) 50 cts.; macadam furnished, filled and con- 
solidated, other than old stone taken from street, a cu. 
yd.,(1) $1.60, (2) $1.60; brick paving, 4-in. in depth with 
1% ins. sand cushion, Portland cement grout filler and 
l-in, top dressing, (1) 79 cts., (2) 83 cts.; same with 6-in. 
concrete foundation, 1% ins., of sand filler, Portland cem- 
ent grout filler and dressing, (1) $1.34, (2) $1.36; same 
with 3-in. sand foundation, sand filler and top dressing, 
(1) 98 cts., (2) 85 cts.; two-course brick paving with 3-in. 
sand foundation, first flat course of No. 1 brick, No, 2 
brick, 1%-in. sand cushion; second, or top course, 4-in. 
No. 1 brick on edge, sand or grout filler and top dress- 
ing, (1) $1.16, (2) $1.22. Other bidders were: D. 
Hanley, Topeka; John Mahoney, M. G. Ela, and Parker- 
Washington Co., all of Kansas City; Chapin & Greever, 
Leavenworth; and J. M. Webster of Lawrence. 

PAVING.—Holyoke, Mass.—Oscar C. Ferry, Asst. Clk. 
Bd, Pub. Wks., writes us that Warren Bros. Co., of Bos- 
ton, Mass., has been awarded the contract, at $1.70 a Pd 
yd. for 10,000 yds. of bituminous macadam paving. - 
F. Walsh is Chn. 

SEWERS.—New York, N. Y.—The following bids were 
received June 2 for sewers: 


Bids Received at New York, N. Y., June 2, 1902, 


Chicago—Local coke foundry, No. 1, $22 to $22.50; 
No. 2, $21 to $21.50; No. 3, $20.50 to $21. 
Pittsburg—No. 2 foundry, $20.50 to $21; No. 1, $21 to 
$22, f. o. b. cars Pittsburg; Bessemer, big lots, 
$20.50 to $21; Gray forge, $19.75. 
Bar Iron: 
Pittsburg, refined, on dock—1.95 to 2 cts.; common, on 
dock, 1.83 to 1.85 cts.; steel bars, at mill, 1.60 cts.; 
smaller lots, 1.70 to 1.75 cts. 


INDUSTRIAL NOTES. 


A. O. NORTON, Boston, manufacturer of ball-bearing 
bridge jacks, has moved from 167 Oliver St. to 286 Con- 
gress St. 

THE FORT PITT BRIDGE WORKS, Canonsburg, Pa., 
has opened a New England office at 33 Lyman St., Spring- 
field, Mass. 

THE PHILADELPHIA PNEUMATIC TOOL CO., Phila- 
delphia, has moved its general offices and works to 2\st 
St. and Allegheny Ave. 

THE PITTSBURG BLUE PRINT CO., Park Bldg., Pitts- 
burg, reports orders aggregating to 50,000 yds. of its rapid 
printing blue print paper during the month of May. 

THE CLEVELAND PNEUMATIC TOOL CO., 74 Frank- 
fort St., Cleveland, has appointed the Compressed Air 
Machinery Co., San Francisco, to represent it on the 
Pacific Coast. 


-——————Sewer in Grote St., 
Stone, 
-—-Pipe-— ——, Man- rubble Tim- 
18-in., 15-in., 12-in. Spurs, holes, Rock, concte, ber, 
Bidder. 470 510 864 400 12 Catch- 3,800 15 5 

ft. ft. ft. each. each. basin. yds. yds. M.ft. Total. 
Leeson & Brown, 215 W. 125th St..... «.. $4.70 $4.50 $4.85 $0.50 $50.00 $150.00 $3.00 $0.01 $0.01 $21,495 
M, J. Leahy, 1176 Boston Road........... 6.00 6.00 50.00 160.00 1.25 --- 29.00 17,149 
H. Lipps, Jr., Ellicott Ave., Williamsbridge 2.75 260° 2.25 1.60 50.00 175.00 3.25 01 O01 18,727 
10.00 9.00 8.00 1.00 60.00 180.00 1 01 20.00 18,205 
F. Thielmann, Jr., 147 E 125th St. - 879 3.29 2.79 BO 50.00 160.00 3.00 01 40.00 18,880 
Geo. J; Dew 4 3.50 2.75 45.00 23.00 2.50 we, 26081 


TRACK MATERIAL: 

New York, tidewater—Steel splice bars, 1.65 cts.; spikes, 
2.00 cts.; track bolts, hexagon nuts, 2.65 to 2.70 cts. 
Chicago—Stee1 splice bars, cts.; spikes, 2.30 to 2.40 

ets.; track bolts, hexagon nuts, 3 to 3.45 cts.; sq. 


nuts, 2.85 to 3.10 cts. 

Pittsburg—At mill, splice bars, 1.75 to 1.80 cts.; spikes, 
1.85 to 2 cts.; track bolts, sq. nuts, 2.65 to 2.70 cts.; 
track bolts, hex. nuts, 2.75 to 2.85 cts. 

RAILS, STEEL— 

New York, f. 0. b.—New, $28 standard sections; old iron, 
$23 to $24; old steel, $20 to $21. 

Chicago—New, $28 standard sections; light rails, 45 
lbs., $33 to ; old iron, $24 to $25; old steel, mixed 
lengths, $18 to $19; old steel, long lengths, $23 to $24. 

Pittsburg—F. o. b., standard section, new, 50 lbs, and 
over, $28; old iron, f. 0. b., $24 to $25; old steel, 
$19.50 to $20. 

STRUCTURAL STEEL— 

New York—At tidewater, beams, 1.75 to 1.95 cts.; chan- 
nels, 1.75 to 1.95 cts.; tees, 1.80 to 1.85 cts.; angles, 
1.75 to 1.85 cts. 

Chicago—Beams, 15 ins. and under, 1.75 to 1.90 cts.; 18 
ins. and over, 1.85 to 2.00 cts.; tees, 1.80 to 1.90 cts.; 
angles, 1.75 to 1.90 cts. 

PLATES AND SHEETS— 

Chicago—Universal mill plates, tidewater, 1.78 to 1.80 
cts.; tank, %4-in. and heavier, 1.75 to 1.90 cts.; flange, 
1.75 to 2 cts.; firebox, 2 cts.; sheets, No. 27, black, 
8.15 to 3.25 cts. 

Pittsburg, f. o. b.—Universal mill plates, 1.60 cts.; tank, 
%-in. and heavier, 100 ins. wide, 1.60 cts.; flange 
and boiler steel, 1.70 cts.; locomotive firebox, 2.10 to 
3 cts.; sheets, black, 27 gage, 2.95 to 3 cts.; black, 28 
gage, 3.05 to 3.10 cts. 

MERCHANT STEEL— 

Pittsburg—Tool, per Ib., 6% to 7 cts. and upwards for 
ordinary grades; 12 cts. and upwards for special 
grades; steel bars, 1.60 cts. in carload lots; 1.70 to 
1,75 cts. in smail lots; tire steel, 1.90 to 2 cts. 

GENERAL MATERIALS— 
Lead, pig, ron. -~> ell gi 4.12% cts.; St. Louis, soft 


Spelter, St. Louis, 5.65 cts. 


THE CENTRAL FOUNDRY CO., 116 Nassau St., New 
York, has an order through the Manila connections of 
F. W. Horne, of Yokohama, for 100 tons of 2 to 6-in. soil 
pipe for the Philippines. 

THE EDSON MFG. CO., Boston, announces its removal 
to 255 and 257 Atlantic Ave. The company had been at 
132 to 136 Commercial St. for 47 years, but the increase 
in its diaphragm pump business forced it to seek larger 
quarters. 

THE CHICAGO PNEUMATIC TOOL CO., Chicago, re- 
ports orders for 2,700 Boyer and Little Giant pneumatic 
tools and 25 Franklin air compressors for early delivery, 
all secured by J. W. Duntley, Pres., on his recent Euro- 
pean trip. 

THE PITTSBURG GAGE & SUPPLY CO., Pittsburg, 
has an order from the Allis-Chalmers Co. for a complete 
White Star filtering system, to be applied to two of its 
engines destined. for improvements in the plant of Jones 
& Laughlins, Ltd., Pittsburg. 

THE DIXON GARBAGE CREMATORY CO., Spitzer 
Bldg., Toledo, has the contract for a small crematory 
plant in the Cook County Hospital, Chicago. It will begin 
work soon on the crematory for the city of Salt Lake City, 
for which contract was awarded some time ago. 

THE JOHN EICHLEAY, JR., CO., South 22d and 
Wharton Sts., Pittsburg, has succeeded John Eichleay, 
Jr., and will continue the business of house moving and 
structural steel. Pres., John Eichleay, Jr.; Vice-Pres., 
John P, Eichleay; Secy. and Treas., Walter B. Eichleay. 

THE AMERICAN TOOL WORKS CO., Cincinnati, man- 
ufacturers of engine lathes, planers, shapers, upright 
drills, radial drills, screw machines, brass-working ma- 
chinery, etc., has opened a new store and office at 720 
No. Second St., St. Louis. A. B. Bowman, who has been 
identified with machinery business for many years in St. 
Louis, will be the local agent. 

THE McMYLER MFG. CO., Cleveland, is now building 
a coal-car dumping machine at Toledo, O., for the Cin- 
cinnati, Hamilton & Dayton Ry. The loaded car is run 
into a cradle or dumping frame and tilted bodily so as to 
discharge its contents into the hold of a steamer or barge. 
It will have a normal capacity of 20 cars per hour, out it 
is expected this can be exceeded. 

THE BRACKETT BRIDGE CO., Cincinnati, has a large 
amount of highway bridge work in hand, including the 
Euclid Ave. viaduct in Cincinnati. The gas plant is to be 


enlarged, supplying coke for the rivet heaters, and ga-= 
for a 5O-HP. engine, for illumination, and for the rod and 
rivet furnaces. A compressed air plant is also to be in 
stalled, and the main building enlarged. 

THE C. W. HUNT CO., Richmond Terrace, West New 
Brighton, N. Y., has the contract for the coal handling 
machinery for the new coaling station at Sangley Point, 
Manila Harbor. The work includes two steeple towers, 12 
automatic railways and over a mile of track, together 
with hoisting engines, shovels, coal tubs, cars, etc. The 
company has just shipped 36 of its top 21'g-in. gage cars 
to the Philippine Islands. 

THE INGOLDSBY AUTOMATIC CAR CO., Chemical 
Bldg., St. Louis, has an order for 500 dumping coke cars 
of 82,000 Ibs. capacity; also an additional order from the 
New Union Sand Co., St. Louis, for 10 standard-gage 
dump cars of 100,000 Ibs. capacity, and an order from the 
Texas Short Line for three such cars. All these cars wil! 
be of all-steel construction and will be built by the Stand 
ard Steel Car Co., Canton, O 

THE NEWCASTLE BRIDGE CO., Indianapolis, Ind., 
is building six plate girder spans for the Indianapolis & 
Eastern electric line, and truss spans for the Dayton & 
Xenia electric line; also a new car shed for the Cleve- 
land, Cincinnati, Chicago & St. Louis Ry. at Urbana, and 
a new mill building for the McRoy Clay & Conduit Works 
at Brazil, Ind The company moved from Newcastle to 
Indianapolis this spring, and has an entirely new plant. 

MR. THEODORE GEISSMANN, 1325 Monadnock Block, 
Chicago, is now agent for the Arthur C. Harvey Co., 
Boston, dealers in Norwegian and Swedish iron; for Paul 
S. Reeves & Son, Philadelphia, makers of brass, phosphor- 
bronzé and special composition castings; and for the 
Todd-Obenchain Co., New Albany, Ind., makers of chain 
Mr. Geissmann was formerly Assistant Superintendent for 
the F. C. Austin Mfg. Co., and has recently opened an 
office as manufacturers’ agent. 

THE ALBERGER CONDENSER CO., 9% Liberty St., 
New York, has an order for condensing equipment to be 
installed in the steam turbine testing room of the new 
shops of the Westinghouse Machine Co., at East Pitts 
burg, consisting of an 8,000 sq. ft. surface condenser of 
the Alberger high vacuum type, a Corliss two-stage dry 
vacuum pump and a centrifugal circulating pump con 
nected to a Westinghouse engine. Owing to the high 
vacuum desired in steam turbine practice, this condensing 
outfit is to maintain 28 ins. of vacuum 

THE INDIANA BRIDGE CO., Muncie, Ind., is complet 
ing the large structural buildings for the Inland Steel Co.'s 
new plant at Indian Harbor, Ind., and is also building the 
steel frame mill buildings for the Hecla Portland Cement 
& Coal Co., at Bay City, Mich. It has a large amount of 
bridge work on hand, including bridges of 100 to 128 ft 
span on the new Muncie, Hartford & Fort Wayne electri. 
railway. Among special work is steel sheathing for old 
brick light-houses. The steel shel! is built around the 
structure and the space between the shell and the old 
masonry filled in with concrete. e 

THE IROQUOIS CEMENT CO., Caledonia, N. Y., has 
just ordered from the F. D. Cummer & Son Co., Cleve- 
land, a second Cummer marl dryer, having a guaranteed 
capacity for drying 240 tons of marl per day of 24 hours 
This will give the company a battery of four Cummer 
dryers of the following capacities: One coal dryer, with 
capacity for drying 100 tons of slack bituminous coal per 
day of 24 hours; one clay dryer, with capacity for drying 
70 tons of wet clay per day of 24 hours; one marl dryer, 
with capacity for drying 200 tons of wet marl per day of 
24 hours, and one marl dryer, with capacity for drying 
240 tons of wet marl per day of 24 hours. 

THE INTERNATIONAL SPRINKLER CO. Philadel- 
phia, of which Mr. Clarke Merchant, President of Mer- 
chant & Co., Inc., is the sole owner, reports the follow 


for Constructing Several Sewers in the Bronx Borough 


r Sewer in Quarry Road, Bronx. 
Stone, 
Man- 


rubble, Tim- 
15-in., 12-in., Spurs, holes, Rock, concte, ber, 
we 8 3,100 15 2M 
each each. yds yds. ft Total 
$0.50 $50.00 $2.00 $0.01 $0.01 $13,128 
100.00 20 10,190 
1.30 50.00 OL 12,126 


1.00 10000 
45.00 


OL 20.00 13,770 
OL 40.00 12.438 
10,637 


ing contracts during the past six weeks: Brunswick Re- 
frigerator Co., New Brunswick, N. J.; William Sellers & 
Co., Inc., Philadelphia; American Fire Engine Co., Seneca 
Falls, N. Y.; C. F. Rumpp & Sons, Philadelphia; Ameri- 
ean Pulley Co., Philadelphia; Alexander Cameron Co., 
Richmond, Va.; Blackwell's Durham Tobacco Co., Dur- 
ham, N, C.; J. S. Thorn, Philadelphia; also for 29 cotton- 
seed oil mills of the American Cotton Co., located at 
Memphis, Tenn., Dallas, Tex., Oklahoma, O. T., Little 
Rock, Ark., Houston, Tex., and other large cities through - 
out the South. 


THE INDUSTRIAL WATER CO., 126 Liberty St., New 
York, announces that it has just received another order 
for a water softening and purifying machine from the 
Rio Grande & Eagle Pass Ry., to be installed at Laredo, 
Tex. A year ago the company purchased its first machine, 
and for the purpose of test has been running one locomo 
tive on treated water exclusively, with the result that 
after thorough test of the apparatus it has ordered another 
machine. At Matehuala, San Luis Potosi, Mexico, another 
railway water softening machine, recently installed for 
the Ferrocarril Porvenir de Matehuala, is treating su: 
cessfully water containing more than %) grains per U. 8 
gallon of calcium sulphate, in addition to other scale 
forming salts. 

THE WESTINGHOUSE ELECTRIC & MFG. CO., Pitts- 
burg, announces the sale of 11 15-HP. and three 40-HP. 
500-volt shunt-wound direct-current motors to the Bos- 
ton & Montana Consolidated Copper & Silver Mining Co., 
Great Falls, Mont. About four years ago this company 
installed a number of Westinghouse 180-volt electrolytic 
generators, and at the same time put in a large number 
of Westinghouse and other mofors for driving ventilating 
fans and other machinery about the smelters. The 
smelters are filled with sulphur dust and are extremely 
dirty, and the Westinghouse motors, it is claimed, have 
given excellent satisfaction, while others have burned 
out repeatedly. 

THE PNEUMATIC SIGNAL CO., Broad-Exchange 
Bldg., New York, has just received the following two 
contracts for low-pressure pneumatic interlocking: At 
Forest Home Junction, Ill., on the lines of the Chicago 
Terminal Transfer Co., a 40-lever frame, having 14 
switch levers, 16 signal levers and 10 spare spaces: at 
this point there is a junction of the Chicago Great West- 
ern and R. & H. R. R., as well as a crossing of a two- 
track electric road; there are required 32 signals, 1 set 
double slips, 20 single switches and derails, and 6 cross- 
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ing bars. The second contract is for Livingston Ave., 
Albany, N. Y., a junction and transfer point of the Dela- 
ware & Hudson Go. and the New York Central; 24 sig- 
nals, 2 sets double slips and 8 single switches and derails, 
requiring a 32-lever frame, with 8 switch levers, 17 sig- 
nal levers and 7 spare spaces. 

THE NEW YORK CONTINENTAL JEWELL FITRA- 
TION ©O., 15 Broad St.. New York, announces the addi- 
tion of a department for softening water for boilers and 
industrial purposes. It has purchased the patterns and 
unfinished stock of the late Wefugo Co., Cincinnati, and 
has engaged F. B. Leopold, who was formerly general 
superintendent of that company and had charge of the 
design and erection of its plants. The New York Conti- 
nental Jewell Co. has lately installed plants as follows: 
Iroquois Portland Cement Co., Caledonia, N. Y., 500 HP.; 
J. Frank Post, Newark. N. J., 150 HP.; Marion Brewing 
& Bottling Co., Marion, O., 200 HP.; Lackawanna Iron & 
Steel Co., Cornwall, Pa., 800 HP.; Louisville Electric 
Light Co., Louisville, Ky., 4,000 HP.; Columbia Chemical! 
Co., Barberton, O., automatic plant, 5,000 HP.; Cincin- 
nati, Lawrenceburg & Aurora Elec. Ry., North Bend, O., 
600 HP. 

PAWLING & HARNISCHFEGER, 167 Clinton St., Mil- 
watikee, report the following recent orders for electric 
traveling cranes and hoists: The Falk Co., Milwaukee, one 
30-ton with 5-ton auxiliary hoist; Best Mfg. Co., Pittsburg, 
one 2-ton; American Foundry & Construction Co., Hazle- 
wood, Pa., two 10-ton; Fairbanks, Morse & Co., Beloit, 
Wis.. one 15-ton; Warren City Boiler Works, Warren, 0O., 
one 10-ton; MecClintic-Marshall Construction Co., Potts- 
town, Pa., one 25-ton; Colorado Fuel & Iron Co.. Besse- 
mer, Colo., one 20-ton; Kutztown Foundry & Machine Co., 
Kutztown, Pa., two 10-ton; Jas. B. Clow & Sons, Chicago, 
one 3-ton; Modern Steel Structural Co., Waukesha, Wis., 
one 15-ton; Nordberg Mfg. Co., Milwaukee, one 2-ton “jib; 
Pennsylvania R. R. Co., Altoona, Pa., two 12%- ton; Chap- 
man Valve Mfg. Co., Indian Orchard, Mass., one 2(-ton 
with 2-ton auxiliary hoist; Milwaukee Electric Railway & 
Light Co., Milwaukee, one 30-ton; Warren Steam Pump 
Co., Warren, Mass., one 15-ton; Allis-Chalmers Co., West 
Allis, Wis., two 5-ton wall and one 2\%-ton wall; Lodge 
& Shipley Machine Tool, Co., Cincinnati, one 12-ton; 
American Bridge Co., Pencoyd, Pa., one 25-ton; Baldwin 
Locomotive Works, Philadelphia, six 10- ton; Gardner Gov- 
ernor Co., Quincy, Ill., one 5-ton; American Sheet Steel 
Co., Scottdale, Pa., two 5-ton specials; Stilwell-Bierce & 
Smith-Vaile Co., Dayton, two 20-ton, two 10-ton, four 5- 
ton: Bucyrus Co., South Milwaukee, one 3-ton; Midvale 
Steel Co., Philadelphia, one 10-ton. 


ELECTRICAL MANUFACTURERS AND SUPPLY 
HOUSES AT THE NATIONAL ELECTRIC LIGHT AS- 
SOCIATION CONVENTION, CINCINNATI, 0O., MAY 
20 TO 22.—At this convention there were numerous ex- 
hibits of electrical apparatus, appliances and supplies, but 
no large machinery; a large number of supply firms were 
also represented, but made no special exhibits, and we 
give herewith a list of these various firms, over 100 in 
all. In many cases the name of the company is suffi- 
ciently indicative of its business: 

Adams-Bagnall Electric Co., Cleveland, O.—Are lamps. 

American Electrical Mfg. Co., Philadelphia, Pa.—The 
Heany Enclosed arc lamps. 

American Electrical Works, Phillipsdale, R. I1.—Wire. 

American Vitrified Conduit Co.. New York, N. Y. 

Audel & Co., 63 Fifth Ave., New York, N. Y.—Books on 
electric and steam engineering. 

Aultman & Taylor Co., Canton, O. 

Banner Electric Co., Youngstown, O.—Lamps. 

Beattie Electric Co., Cincinnati, O.—Supplies. 

Benbow Co., Columbus, O.—Supplies. 

Brush Electric Light Co., Philadelphia, Pa. 

Bryan & Marsh Co., New York.—Incandescent lamps. 

J. F. Buchanan & Co., Philadelphia, Pa.—Supplies. 

Buckeye Electric Co., Cleveland, 0.—Incandescent lamps. 

Buckeye Engine Co., Cincinnati, O. 

Bullock Mfg, Co., Cincinnati, O.—Electric machinery. 

Chase-Shawmut Co., Boston, Mass.—Cable clips. 

Chicago Insulated Wire Co., Chicago, Ill. 

Colonial Electric Co., Ravenna, O.—Fans. 

Columbia Incandescent Lamp Co., St. Louis, Mo. 

Ss. B. Condit, Jr., & Co., Boston, Mass.—Circuit breakers, 
switches, etc. 

Consumers’ Carbon Co., Lancaster, 
carbons. 

Creaghead Engineering Co., Cincinnati, O.—Poles, arms, 
and trolley line equipment. 

Crouse-Hinds Electric Co., Syracuse.—Switches, etc. 

Crouse-Tremaine Carbon Co., Fostoria, O. 

Dale Co., New York, N. Y.—Supplies. 

Dearborn Drug & Chemical Works, Chicago, Ill. 

Devere Electric Co., Cincinnati, O.—Supplies. 

Diamond Meter Co., Peoria, Ill.—Wattmeters and instru- 
ments, 

Electric Appliance Co., Chicago.—Guttman meters. 

Electric Motor & Equip. Co., Newark.—Photometers. 

Electric Railway Equipment Co., Cincinnati, O. 

Electric Storage Battery Co., Philadelphia, Pa. 

Elliott & Hatch Book Typewriter Co., New York, N. Y.— 
Typewriter adapted for electric light company's records. 

T. Emery's Sons, Cincinnati, O.—Supplies. 

Erner, Hopkins & Co., Columbus, O.—Supplies. 

Excess Indicator Co., Boston, Mass. 

Fayerwether & Ladew, Indianapolis, Ind.—-Supplies. 

Fort Wayne Electric Co., Fort Wayne, Ind.—Electrical 
machinery and apparatus. 

Fostoria Incandescent Lamp Co., Fostoria, O. 

General Electric Co., Schenectady, N. Y. —Electrical ma- 
chinery and apparatus, lamps, etc. 

General Incandescent Arc Light Co., New York, Y. 

G. M. Gest, Cincinnati, 0. Contractor for pnw Ry work. 

Gould Storage Battery Co., Depew, N, 

Green Fuel Economizer Co., Matteawan, ms ue 

I. & E. Greenwald Co., Cincinnati, et 

Guehl Electric Co., Cincinnati, O.—Supplies. 

Guttman Recording Wattmeter Co., Springfield, Ill. 

Hart & Hegeman, Hartford, Conn.—Switches, 

Helios-Upson Co., New York and Chicago. 

Hill Clutch Co., Cleveland, O. 

Holophane Glass Co., New York, N. Y..—Lamp globes. 

Hubbard-Hall Co., Cincinnati.—Electrical supplies, tools. 

C. J. Huebel Co., Menominee, Mich —Supplies. 

Illinois Electric Co., Chicago, Ill. —Supplies. 

Illinois Electric Vehicle Transportation Co., Chicago, I1l. 

Jandus Electric Co., Cleveland.—Enclosed are lamps, 
fans, etc. 

Jantz & Liest Electric Co., Cincinnati.—Generators and 
motors. 

J. Jones & Son, New York.—Automatic time switches. 

Kuhlman Electric Co 


).—Electric light 


Lane & Bodley, Cincinnati.—Engines for electric plants. 

Lombard Governor Co., Boston.—Water wheel governors. 

Lunkenheimer Co., Cincinnati.—Lubric ators, valves, etc. 

Manhattan Electric Supply Co., New York, N. Y. 

Manhattan General Construction C o., New York, N, Y. 

Marshall-Sanders Co., Boston, Mass—Switches. 

Mason Monogram Co., New York, N. Y.—Electric signs. 

Mechanical Appliance Co., Milwaukee, Wis. 

Moloney Electric Co., St. Louis, Mo.—Transformers. 

Monroe Brass & Wire Co., Cincinnati, O. 

Munder Electric Co., Springfield, Mass.—Supplies. 

R. L. MecOuat, Indianapolis, Ind.—-Supplies. 

McRoy Clay Works, Chicago, 111.—Conduits. 

National Carbon Co., Cleveland, O. 

National Conduit & Cable Co., New York, 
eable and conduits. 

National Electric Improvement Co., New York, N. Y.— 
The ‘“Elblight’’ lamps for decorations and signs. 

Nernst Lamp Co., Pittsburg, Pa.—Incandescent lamps 
with clay ‘‘glowers”’ instead of filaments. 

New York & Ohio Co., Warren, O.—Packard incandes- 
cent lamps. 

New York Insulated Wire Co., New York, 7: 

J. 8. Nowotny Electric Co., Cincinnati, le 

Okonite C o., New York, N.Y.—Insulated wie and tapes. 

Osborn Flexible Conduit Co., New York, N. Y.—Conduit 
for interior work. 

Pass & Seymour Mfg. Co., Solvay, N. Y.—Porcelain tubes. 

Peru Electric Mfg. Co Peru, Ind.—Supplies. 

Pettingell-Andrews Co., Boston, Mass—Supplies. 

Phelps Co., Detroit, Mich.—Lamps. 

Phoenix Glass Co., New York and Chicago.—Lamp globes 
and shades. 

Pittsburg Armature Co., Pittsburg, Pa. 

Pittsburg Electric Lamp Co., Braddock, Pa. 

Post-Glover Electric Co., Cincinnati, O.—Supplies. 

Wm. Roche, New York.—Dry battery and flash-light. 

John A. Roeblings Sons Co., Trenton.—Wires and cables. 

Rossiter, McGovern & Co., ‘New York, N. Y.—Supplies. 

Royal Electric Co., Peoria, Ill.—Generators and trans- 
formers. 

Safety Insulated Wire & Cable Co., New York, N. Y. 

Sawyer-Man Electric Co., New York, N. Y.—Lamps. 

Scranton Firebrick & Conduit Co., New York, N. Y. 

Shedd Electric & Mfg. Co., New York, N. Y.—Oscillating 
rotary fans. 

Sprague Electric Co., N. Y.—Machinery and supplies. 

Standard Chemical Co., Boston, Mass. 

Standard Electric Co., * Cincinnati, O.—Supplie 

Standard Paint Co., New York and Chic ago. ~isletins 
tape, ete. 

Standard Underground Cable Co., N. Y. and Pittsburg. 

Standard Electric Mfg. Co., Pittsfield, Mass.—Machinery 
and appliances. 

Stanley Instrument Co., New York.—Electric meters. 

Sterling Electric Mfg. Co., Warren, O.—Lamps. 

John A. Stewart Electrical Engineering Co., Cincinnati, 
O.—Electrical and steam machinery. 

Stirling Boiler Co., Chicago, Ill. 

Sunbeam Incandescent Lamp Co., New York, N. Y. 

Triumph Electric Co., Cincinnati, O.—Generators and 
motors. 

Upson-Water Co., Cincinnati, O.—Supplies., 

Wagner Electric Mfg. Co., St. Louis, Mo.—Single-phase 
motor and supplies. 

Warren Electric Specialty Co., Warren, 0.—F 

Western Electric Co., Chicago, Ill.—Series 
are light system; machinery and supplies. 

Westinghouse Electric & Mfg. Co., Pittsburg, Pa.—Ma- 
chinery, apparatus, lamps, etc. 


N. Y.—Wire, 


NEW —Thomas Devlin Mfg. Co., 333 High 
St., Burlington, N. $1,000,000; Thos. Devlin, Wm. J. 
Devlin, Louis J. McGrath 

Ortiz Mining Co., Dolores, N. M.; $2,000,000; E. Bigot, 
St. Louis, Mo.; Albert Heege, Clayton, Mo.; N. E. Laugh- 
lin, Santa Fe, N. M. 

San Bernardino Brick Co., San Bernardino, Cal.; $10,- 
000; Jos. Boob, W. J. Beaver. 

Trenton Enameled Brick Co., Trenton, N.- J.; $100,000; 
Edmund C. Hill, Francis D. Shaw, James H. Robinson. 

National Filter Co., Chicago; $50,000; manufacturing 
filters; N. W. Hacker, George E. Ruther, M. J. O'Kelly. 

Shreveport Tel. Co., Shreveport, La.; $300,000; W. B 
Ritchie, J. A. Brailey, M. D. Shaw. 

Red Oak Mutual Tel. Co., Red am Ia.; $10,000; Wm 
Cozal, B. E. St. Clair, Geo. T. Coop 

Mutual Tel. Co., Mediapolis, Ia. ; P$10,000; Henry Breder. 

Marion & Northern Tel. Co., Marion, Wis.; $25,000; W. 
R. Binkelman, Frank Leake, N. M. Engler. 

aay Wells Pressed Brick Co., Mineral Wells, Tex.; 
$25,000; A. Prestridge, W. T. Smith, R. H. Parry. 

Red dioud Mining Co., San Antonio, Tex.; $150,000; A. 
S. Roberts, Austin; H. Ww. McQuirk, Terlingua, Tex 

Sheldon Canal Co. Houston, Tex.; $100,000; E. ‘Miller, 
John Barr, David C.’ Barr. 

Smith Storage Battery Co., Binghamton, N. Y.; $100,- 
000; T. J. Coster, M. O. Smith, A. C. Rahe, Binghamton. 

Continental Engineering & Contracting Co., Puffalo, N. 
Y.; $100,000; C. E. Williams, P. B. McNaughton, F. L. 
Bapst. 

Cottage Grove Tel. Co., Cottage Grove, Ore.; $10,000; 
B. Lurch, Darwin Bristow, T. K. Campbell. 

Sovereign Foundry & Mfg. Co., Lebanon, N. J.; $125,- 
000; H. M. Sovereign, Edwin J. "Sovereign, Geo. EB. Sov- 
ereign. 

U. 8S. Tool Co., 1 E. State St., Trenton, N. J.; manufac- 
ture tools, etc.; "$100,000; Geo. A. Benney, Theo. Backes. 

Girard Constn. Co., Clinton, Ia.; $50,000; J. C. Fienn- 
baugh, Thos. Chapman, W. F. McSivney. 

Metropolitan Switch Board Co., 426 Market St., Cam- 
den, N. J.; manufacture switch boards, etc.; $25,000; 
Thos. J. Murphy, Geo. A. Annable, William C. Jones. 

McGivney-Rokeby Const’n. Co., Jersey City, N. J.; $1,- 
250,000; Samuel P. McGivney, Jersey City; Ralph T. 
Rokeby, Edw J. Berwind, New York. 

Phipps Road Car Co., Corporation Trust Co. Bldg., Jer- 
sey City, N. J.; manufacturing automobiles; $1,000,000; 
Edw. H. Phipps. H. Parker. 

Ferrary & Schauble Co., Little Falls, N. J.; manufacture 
mill supplies; $100,000; Anthony M. Ferrary, M. H. Fer- 
rary, Wm. J. Schauble. 

Smith Storage Battery Co., Binghamton, N. Y.; $100,- 
000; T. J. Coster, M. O. Smith, A. C. Rahe, Binghamton. 

Lindsay & Addison Foundry & Machine Works, Pom- 
ona, Cal.: $50,000; G. J. Lindsay, R. Addison, Pomona. 

Birmingham a Forge & Machine Co., Ensley, Ala.; 
$50,000; Wm. E. Nicholas, Jas. M. Perkins, E. F. De- 
Funiak. 

Grand Junction Const’n. Co., Clinton, Ia.; $50,000; John 
C. Fierbaugh, Theodore Chapman, W. W. Swi 006. 


Juan Tel. Co., 15 Exchange Place, Jer.. 
$100,000; Harry B. King, Geo. T. Holmes rd F 
Tue 
Central Tel. Co., Verndale, Minn.; $10,000. 
ier, George E. Merrill, Wilbur N. Morrill. wai 
Union National Gas Co., of Wilmington, L. 00 
000; Thomas M. Barnsdaw, Bradford, Pa.: |) Mc. 


Sweeney, Oil City, Pa.; . J. Burke, Allegheny. 
Continental Constn. Co.; ; general constructio vat 
construct railways, canals, public works, etc.. 
Adam C. Orue, Israel A. Washburn, New York. 
Quaker Portland Cement Co.; manufactur: nd 
cement; $2,000,000; Justus W. Boles, Cliffora. pe 
New York; Geo. L. Dayton, Jersey City. : 
North Dakota Tel. Co.; $100,000; C. E. Burge ita 
N. Dak.; Allen Tompkins, Devils Lake, N. [)a, a 
Moody, Northwood, N. Dak. 
Western Constn. Co., Ogden, Utah; $25,000; 2 — 
don, J. A. Guttery, W. L. Brandon. bone 
American Plumbing Mfg. Co., Manhattan, N x 
000; Henry H. Sommer, Bartholdi Sommer, Jac: 
man, New York. 
Hedges Brick Co., Cornwall-on-Hudson, N. Y 
Aaron P. Hedges, Charles A. Hedges, Cornall-o; 
Tri-Metal Bearing & Supply Co., 15 Exchange 


sey City; metallic equipments for railway cars 00 . 
000; Kenneth K. McLaren. 


U. 8. Tube Co., flue pipes, etc., Buffalo, N. Y.; ¥) 
=, Harvey K. Flagler,-Buffalo; A. W. Thomso: 6 
and. 
Maryland Art Brick & Tile Co., Belair, Md.; « 00 
Baltimore Rolling Mill Co., Baltimore, Md.; s 100. 
Pittsburg Dredging & Construction Co., Pittsburg ”),. 
000; Wm. L. McClure, Allegheny, Pa.; Geo. M. , th 
Pittsburg. 
New Jersey Mosaic Tile Co., Matawan, N. J.; ; 00: 
Karl Mathiason, Plainfield, N. J.; E. V. Eskese: rth 
Amboy, N. J.; B. K. Eskesen, Matawan, N. J. 


The Eddy ‘Sash & Door Co., Minneapolis; 
C. A. Buholz, Appleton; A. W. Eddy, Wabasha; P. 
DeLong, Hudson, Wis 

Indian Telephone & Construction Co., Tulsa, Ind ‘er,: 


$25,000; Robt. H. Hall, J. M. Hall 
West Virginia Telephone Co., Elkins, Va.: 
0,000; C. H. Scott, O. J. King, N. G. Keim. 
Minnetonka Telephone Co., Minneapolis; $50,000; .. B 
Kerlin, Park Rapids; W. N. Carroll. 
Eldora Mutual Telephone Co., Eldora, Ia.; $1)\«); 
J. L. Spurgins. 
Beaumont & Port Arthur Pipe Line Co., Beaumont. 


Tex.; $250,000; to build and operate an oil pipe line J 
Hopkins, E. J. Marshall, John D. Cameron. 
U. 8S. Crane Co., 15 Exchange Pl., Jersey City; cranes, 


etc.; $10,000; Edw. T. McLaughlin, F. D. Pollak. 
Keystone Railway Supply Co., 185 Montgomery St., 
Jersey City; $100,000; Thos. L. McKeen, E. P. Burritt. 
Centerville Dredging Co., Montgomery St., Jersey (ity; 

000; C. F. Bacon, Sherman Day, L. Holmes. 
Wyoming Valley Telephone Co., 419 Market St., Cam- 
den, N. J.; $25,000; E. E. Pryor, Chas. F. Wagner, Philip 


Kingsland. 
Safety Insulated Wire & Cable Co., 15 Exchange Plic: 
eaey City; $1,500,000; Ira W. Henry, LeRoy Clarke, 


H. Lehman. 

Steet Reutilization Co., 15 Exchange Place, Jersey (ity 
1eroll worn steel rails, ete.; ; $1,000, ; A. E, Blackmar 
Lucius E. Judson. 

Salem Brass & Iron Mfg. Co., 111 Market St., Camden 
N. J.; $100,000; Harry G. Hart, Edw. Stratton, J. W 
Van Meter. 

Alabama Barge & Coal Co, New Haven, Conn.; $3,(k\),- 
000; transportation by vessel:, railroads, etc.; J. J. Law 
ton, New Haven; Thos. M. Waller, New London, Conn 

Improved Rail Joint Co., 109 Market St., Camden, N. J; 
to manufacture rail joints; $100,000; Adolphus Bonzano, 
Thos. C. Clarke, New York. 

Orfordville Tel. Co., Orfordville, Wis.; $10,000; H. C. 
Taylor, O. P. Goarder, J. W. Kirthley. 

Henry County Oil Co., Beaumont, Tex.; $150,000; J. 
Headland, Galva, Ill.; S. J. Sharp, Kewanee, 
Miller, Aledo, li. 

South Texas Iron Works, Houston, Tex.; $30,000; Robert 
Storm, J. W. Snyder, L. Williams. 

2ssex Constn. Co., Montclair, N. J.; $25,000; Arthur H 

tissell, Louise Pincell, Wm. W. Bross. 

Roberts Tel. & Elec. Co., ——, Tex.; $50,000; C. W. 
Roberts, Henry Sayles, Jr., A. H. Kirby. 

Tway Steel Forge & Machine Co., Camden, N. $100, - 
000; Arthur Bruce, Jerome J. Wood, E. L. Bodin 


NOTICE TO READERS.—Althowgh every possible effort 
is made to verify the reports of new construction before 
their publication in the Supplement,complete verification is 
not always possible. When it becomes necessary to pub- 
lish news whose accuracy has not been verified, the words 
“according to reports,”’ ‘‘it is stated,’’ or other expressions 
of similar import are attached to the item. We will be 
obliged to our readers if they will send us prompt reports 
of any work in which they may be interested, and also to 
eall our atteftion to any important errors that may be 
noticed in these columns, and give us the correct details 
When writing to persons and companies mentioned in this 
department, our readers will confer a favor by mentioning 
Engineering News as the source of their information. 


Some “Want” Cards 


BRING QUICK RETURNS. 


New York. April 7, 1902. 
Engineering News Publishimg Co., 
New York. 

Gentlemen: Please stop my card under “‘Situa 
tions Wanted.” I received four replies wituin 
three days after the publication of the paper con 
taining the advertisement. 


, Elkhart, Ind.—Transformers, etc. People’s Tel. Co., Mt. Blanchard, O.; $25,000; Oscar Yours trul “W. A, 14.” 
Lagonda Mfg. Co., Springfield, O.—Boiler tube cleaner. Wise, William Bishop, Milton May. y: 
Among Prominent that of 
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